UNITED STATES BANKRUPTCY COURT 
DISTRICT OF NEW JERSEY 
Caption in Compliance with D.N.J. LBR 9004-1(b) 


FOX ROTHSCHILD LLP 
49 Market Street 
Morristown, NJ 07960 
Telephone: (973) 992-4800 
Fax: (973) 992-9125 
Joseph J. DiPasquale, Esq. 
Michael R. Herz, Esq. 
Joseph A. Caneco, Esq. 
jdipasquale@foxrothschild.com 
mherz@foxrothschild.com 
jcaneco@foxrothschild.com 
Proposed Attorneys for Debtor, Assuncao Bros. Inc. 


In Re: 


ASSUNCAO BROS., INC., 


Debtor. 


Chapter 11, Subchapter V 


Case No. 22-16159 


Judge: Christine M. Gravelle 


ORDER (I) AUTHORIZING THE SALE OF CERTAIN OF THE 
DEBTOR’S ASSETS TO VOLLERS EXCAVATING AND 
CONSTRUCTION, INC., (II) APPROVING SETTLEMENT WITH 
MANASQUAN BANK AS SECURED LENDER, (III) AUTHORIZING 
THE DEBTOR TO ENTER INTO SUBCONTRACTS WITH VOLLERS 
FOR NON-BONDED PROJECTS, AND (IV) AUTHORIZING THE 
DEBTOR TO ASSUME AND ASSIGN CERTAIN EXECUTORY 
CONTRACTS AND UNEXPIRED LEASES 


The relief set forth on the following pages, numbered two (2) through thirty- 
four 


Order Filed on August 24, 2022 
by Clerk 
U.S. Bankruptcy Court 
District of New Jersey 
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THIS MATTER having been brought before the Court upon the motion (the 


“Motion”)1 of Assuncao Brothers Inc. (the “Debtor”), the debtor and debtor-in-possession 


in the above-captioned chapter 11, subchapter v case (the “Subchapter V Case”), by and 


through its proposed attorneys, Fox Rothschild LLP, seeking entry of an order pursuant to 


11 U.S.C. §§ 105(a), 363, and 365, Rules 6003, 6004, 6006 and 9019 of the Federal Rules 


of Bankruptcy Procedure, and D.N.J. LBR 6004-1, (i) authorizing the Debtor to sell certain 


of its assets (the “Purchased Assets”) to Vollers Excavating and Construction, Inc. (the 


“Buyer” or “Vollers”) as more particularly set forth in sections 1.01 and 1.02 of the Asset 


Purchase Agreement attached hereto as Exhibit A to the Motion (the “Asset Purchase 


Agreement”) free and clear of any and all claims, liens, rights, interests, and encumbrances, 


(ii) approving a settlement among Debtor, Vollers, and Manasquan Bank as secured lender 


to Debtor, (iii) authorizing the Debtor to enter into the Subcontracts with Vollers for 


Vollers to perform Debtor’s remaining obligations under the Subcontracted Projects free 


and clear of any and all claims of Debtor’s pre-petition subcontractors, vendors, suppliers 


and materialmen, and (iv) authorizing the Debtor to assume and assign to Vollers the 


Assigned Equipment Loans set forth in schedule 1.03(d) to the Asset Purchase Agreement; 


and due and sufficient notice of the Motion having been provided; and the Court having 


considered the papers submitted, including opposition, if any, as well as the arguments 


presented at the hearing held on August 22, 2022 (the “Sale Hearing”); and the Court 



1 Capitalized terms not otherwise defined shall have the same meaning as set forth in the Motion. 
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having jurisdiction over the Debtor’s Subchapter V Case and the Motion under 28 U.S.C. 


§§ 1334(b) and 157, and the Standing Order of Reference to the Bankruptcy Court Under 


Title 11 of the United States District Court for the District of New Jersey, dated September 


18, 2012 (Simandle, C.J.); and the Court having found and determined that the relief 


requested in the Motion and provided for herein is proper, lawful, necessary, appropriate, 


and in the best interest of the Debtor, its estate, creditors, and all parties-in-interest; and for 


the reasons set forth on the record at the Sale Hearing; and for good cause shown, it is 


hereby 


FOUND AND DETERMINED THAT:2 


A. 
The statutory predicate for the relief granted herein are sections 105(a), and 


363 of the Bankruptcy Code, Bankruptcy Rule 6003, 6004, 6006 and 9019, and D.N.J. 


LBR 6004-1. 


B. 
Good and sufficient notice of the Motion and the Debtor’s proposed entry 


of the Subcontracts and assumption and assignment of the Assigned Equipment Loans and 


related cure costs, if any, was given to Subcontracted Project owners and other interested 


parties including, but not limited to, Debtor’s pre-petition subcontractors, vendors, 


suppliers and materialmen on Non-Bonded Projects, as well as counterparties to the 


Assigned Equipment Loans, in accordance with the directive of the Court and as otherwise 



2 The findings and conclusions set forth herein constitute the Court’s findings of fact and conclusions of law 
pursuant to Bankruptcy Rule 7052. To the extent any findings of fact constitute conclusions of law, they are 
adopted as such. To the extent any conclusions of law constitute findings of fact, they are adopted as such. 
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required by applicable law, and was fair, reasonable, and sufficient under the 


circumstances. 


C. 
The record establishes that there are (i) good, valid, and sound business 


purposes for the sale of the Purchased Assets3 under the Asset Purchase Agreement, the 


execution of the Subcontracts, and assumption and assignment to the Buyer of the Assigned 


Equipment Loans free and clear of any claim or interest of any of Debtor’s prepetition 


subcontractors, vendors, suppliers and materialmen on the Non-Bonded Projects, and (ii) 


compelling circumstances for the Debtor to enter into the Asset Purchase Agreement and 


consummation of the transactions contemplated therein (the “Sale” or “Vollers 


Transaction”) pursuant to section 363(b) of the Bankruptcy Code prior to confirmation of 


a chapter 11 plan. 


D. 
Manasquan Bank (i) is owed at least $1,309,232.14, plus additional fees, 


costs, and expenses, as of the Petition Date; and (ii) has properly perfected lien rights in all 


of the Debtor’s assets through the prepetition liens related to the Manasquan Loan and 


through the Adequate Protection Liens provided under the Cash Collateral/DIP Motion. 


E. 
Manasquan Bank has asserted that the value of its collateral, along with 


certain litigation rights against the Debtor, would result in the repayment in full of the 


Manasquan Loan, an assertion disputed by the Debtor. In lieu of costly litigation that 



3 As set forth below, this Order modifies the scope of the Purchased Assets listed in section 1.01 of the Asset 
Purchase Agreement to remove and preserve for the Debtor’s estate: (1) cash held by the Debtor, including 
receivables collected from completed worked on Non-Bonded Projects as of the Closing Date, and (2) Claims 
and Causes of Action (defined below), including avoidance actions under chapter 5 of the Bankruptcy Code. 
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would burden the estate with substantial administrative expense and reduce recoveries to 


creditors, the Debtor, Manasquan Bank, and Vollers have agreed to the following 


settlement, the terms of which are hereby approved pursuant to Fed. R. Bankr. P. 9019 (the 


“Manasquan Bank Settlement”): 


(1) Debtor and Vollers acknowledge that through the prepetition liens 


related to the Manasquan Loan and through the Adequate Protection 


Liens to be provided under the Cash Collateral/DIP Motion, Manasquan 


Bank has properly perfected lien rights in all of the Debtor’s assets, and 


that Debtor and Vollers require the consent of Manasquan Bank to 


proceed with the Vollers Transaction; 


(2) In settlement of the properly perfected prepetition liens and Adequate 


Protection Liens provided under the Cash Collateral/DIP Motion in 


favor of Manasquan Bank, and the other consideration to be provided 


by Manasquan Bank, Vollers has agreed to pay Manasquan Bank 


$975,000 (the “Manasquan Settlement Amount”) on the Closing Date 


(as defined in section 2.01 of the Asset Purchase Agreement); 


(3) Manasquan Bank has agreed to accept the Manasquan Settlement 


Amount in exchange for the release of its liens and consent to the 


Vollers Transaction if, and only if, the Manasquan Settlement Amount 


is actually paid directly to Manasquan Bank at the closing of the Vollers 


Transaction; Manasquan Bank will not consent to the Vollers 
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Transaction or the release of its liens if, for any reason, payment of the 


Manasquan Settlement Amount is delayed beyond, or otherwise cannot 


be made directly to Manasquan Bank at or before the Closing Date; 


Debtor and Vollers likewise acknowledge and agree that the Vollers 


Transaction cannot proceed absent the consent of Manasquan Bank and 


the Manasquan Settlement Amount being paid directly to Manasquan 


Bank on the Closing Date; 


(4) Upon receipt of the Manasquan Settlement Amount, Manasquan Bank 


will immediately pay $25,000 from the Manasquan Settlement Amount 


to an account established by KCP Advisory Group, LLC with Bank of 


America for the benefit of the Subchapter V Case professionals; 


(5) After payment of the Manasquan Settlement Amount to Manasquan 


Bank, Manasquan Bank will have an agreed upon allowed unsecured 


deficiency claim against Debtor of $359,232.14; 


(6) Notwithstanding this settlement and its receipt of the Manasquan 


Settlement Amount, Manasquan Bank will continue to have the right to 


pursue any guarantors of the Manasquan Loan for any amounts of the 


Manasquan Loan remaining unpaid, including remaining principal, 


interest, default interest, fees, expenses, attorney’s fees, and costs, and 


the guarantors do not waive and shall maintain any rights, claims, and 


defenses in connection therewith; 
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(7) On the Closing Date, Debtor and its estate, and Vollers shall be 


conclusively deemed to have released any and all claims, causes of 


action, rights, liabilities, obligations, suits, debts, accounts, promises, 


warranties, damages and consequential damages, judgments, demands, 


agreements, costs, expenses, claims or demands whatsoever, of any kind 


or nature, whether known or unknown, liquidated or unliquidated, 


disputed or undisputed, contingent or non-contingent, in law or in 


equity, existing from the beginning of time to the Closing Date, that may 


relate in any way to this Subchapter V Case, against Manasquan Bank, 


its shareholders, directors, officers, parents, subsidiaries, affiliates, 


successors and assigns, and their respective attorneys, accountants, 


agents, and representatives. On the Closing Date, subject to receipt of 


the Manasquan Settlement Amount, Manasquan Bank shall be 


conclusively deemed to have released any and all claims, causes of 


action, rights, liabilities, obligations, suits, debts, accounts, promises, 


warranties, damages and consequential damages, judgments, demands, 


agreements, costs, expenses, claims or demands whatsoever, of any kind 


or nature, whether known or unknown, liquidated or unliquidated, 


disputed or undisputed, contingent or non-contingent, in law or in 


equity, existing from the beginning of time to the Closing Date, that may 


relate in any way to this Subchapter V Case, against Vollers, its 
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shareholders, directors, officers, parents, subsidiaries, affiliates, 


successors and assigns, and their respective attorneys, accountants, 


agents, and representatives. Nothing in this paragraph, however, shall 


be deemed or construed to release compliance with this settlement and 


the releases contained in this paragraph (collectively, the “Releases”). 


In no event shall the releases contained in this Manasquan Bank 


Settlement be deemed to release any claims against any principal or 


related party of the Debtor, including without limitation any guarantor 


of the Manasquan Loan. 


F. 
The foregoing Manasquan Bank Settlement is fair and reasonable and falls 


within the range of reasonableness under Fed. R. Bankr. P. 9019 under the circumstances 


of this Subchapter V Case, and is approved. 


G. 
On the Petition Date, the U.S. Small Business Administration (the “SBA”) 


held a pre-petition secured claim that is subordinate to the pre-petition secured claim of 


Manasquan Bank. 


H. 
The Debtor’s surety, NGM Insurance Company (“NGM”), asserts secured 


claims, and further asserts that the Debtor may be in possession of disbursed funds or come 


into possession of said funds in the future generated from certain Bonded Projects that 


constituted trust funds for, among others, subcontractors on those projects and NGM 


(including, but not limited, to approximately $348,075 in trust funds that should have been 


paid to Shore Systems, L.L.C., in connection with the Monmouth County “Renovation of 
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Bridge U-15” bonded project (the “Shore Systems Trust Claim”)) as described in the 


Declaration of Eli Cinq-Mars and its related exhibits filed at Docket. No. 76. 


I. 
To resolve the objections of the SBA to the Motion and related transactions 


(including the Sale, the Manasquan Bank Settlement, and the Cash Collateral/DIP Motion 


(as defined in the Motion)), and subject to the approval and consummation of the 


Manasquan Bank Settlement, the Debtor, Vollers, and the SBA have agreed as follows (the 


“SBA Resolution”): 


(1) Within 30-days of the closing of the Sale, Vollers shall pay $75,000.00 


to the SBA in partial satisfaction of the SBA’s secured claim against the 


Debtor; 


(2) The “Kicker Provision” (as defined in the Motion) shall be increased 


from 15% to 25% (the “Enhanced Kicker”) and the Asset Purchase 


Agreement shall be deemed to be modified to reflect the Enhanced 


Kicker; 


(3) The Enhanced Kicker shall be allocated as follows: 10% to the Debtor’s 


estate, 10% to the SBA on account of SBA’s secured claim against the 


Debtor (which allocation to SBA shall not be subject to surcharge under 


11 U.S.C. § 506(c)), and 5% to NGM as part of the NGM Resolution as 


set forth below; 


(4) The SBA consents to the Sale and related transactions. 


J. 
To resolve the objections of NGM to the Motion and related transactions 
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(including the Sale, the Manasquan Bank Settlement, and the Cash Collateral/DIP Motion 


(as defined in the Motion), and in full and final settlement of the Shore Systems Trust 


Claim against the Debtor, and subject to the approval and consummation of the Manasquan 


Bank Settlement, the Debtor, Vollers, and NGM have agreed as follows (the “NGM 


Resolution”): 


(1) NGM hereby agrees that it will not assert a claim against the Debtor’s 


estate that any funds being held by the Debtor’s estate or any funds that 


come into the Debtor’s estate hereafter shall be turned over to NGM in 


connection with the Shore System Trust Claim. This waiver shall not 


affect in any way and/or waive and release: (i) any other claim to trust 


funds in connection with funds being held or later held by the estate or 


any trust fund claims to accounts receivable for any other matter; (ii) 


any unsecured claim against the Debtor’s estate on account of any 


amounts paid by NGM to the Shore Systems, L.L.C. as a result of the 


failure of the Debtor to pay Shore Systems, Inc., the $348,075 plus fees 


and costs incurred by NGM in connection therewith, and (iii) any claim 


of NGM against any other party by way of indemnity or otherwise in 


connection with the Shore Systems Trust Claim including but not 


limited any claim of a liability as a transferee of any such trust funds or 


any claim for failing to cause the Debtor to properly pay said trust funds 


to Shore Systems, Inc., except that any such claim shall be reduced by 
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any sums paid to NGM (net of costs to NGM) as a result of the litigation 


to be brought against Schiavone as described in Paragraph J(3) hereof. 


Nothing herein is a waiver of any defense by NGM to any claim brought 


by Shore Systems, Inc. against NGM or shall be deemed as an admission 


by NGM in connection therewith. Except as provided herein as to the 


Shore System Trust Claim, nothing herein shall affect the rights, lien, 


claims, and trust fund claims of NGM and its bond beneficiaries and the 


priority thereof as to any assets that are not part of the Vollers 


Transaction. The rights and defenses of the Debtor, the Debtor’s estate, 


and third parties with respect to any rights and claims reserved for NGM 


under this paragraph are preserved. 


(2) NGM shall receive 5% of the Enhanced Kicker Provision as set forth in 


paragraph I(3) above. 


(3) Buyer shall pursue recovery of the Debtor’s claims against Schiavone 


Construction Co., LLC (“Schiavone”) at Buyer’s expense, and any 


amounts recovered by Buyer from Schiavone (net of attorneys’ fees and 


costs in pursuing the recovery) shall be allocated as follows: 50% to 


Buyer, 25% to the Debtor’s estate, and 25% to NGM. Buyer shall be 


authorized to compromise the claim against Schiavone in its sole 


discretion. If Buyer determines not to pursue or to no longer pursue the 


claim against Schiavone, the Buyer shall notify Debtor and NGM that 
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the Buyer is no longer willing to pursue the claim. The Debtor and/or 


NGM may thereafter pursue the claim at their respective costs and 


expense and, to the extent Debtor and/or NGM recover on the claim, 


they shall equally split the proceeds of any recovery. 


(4) NGM Consents to the Sale and related transactions. To the extent that 


the Buyer holds books and records relevant to any claim brought against 


NGM pursuant to a Bond, Buyer shall make such book and records 


available to NGM upon its request. 


K. 
The foregoing SBA Resolution and NGM Resolution are fair and 


reasonable and fall within the range of reasonableness under Fed. R. Bankr. P. 9019 under 


the circumstances of this Subchapter V Case, and is approved. 


L. 
Each party that claims any interest in any of the Purchased Assets to be sold 


under the Asset Purchase Agreement has either consented to the Sale or could be compelled 


in a legal or equitable proceeding to accept a money satisfaction of such interest pursuant 


to section 363(f) of the Bankruptcy Code. 


M. 
The Debtor is the sole and lawful owner of the Purchased Assets. 


Accordingly, the transfer of the Purchased Assets to the Buyer will be a legal, valid, and 


effective transfer of the Purchased Assets, free and clear of all claims (including any 


“claim” as defined in section 101(5) of the Bankruptcy Code), reclamation claim and/or 


claims for reimbursement, covenants, restrictions, judgments, and/or orders of any court, 


product liability claims, successor liability, tax and other claims of any nature, causes of 
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action, and any other manner of claim, liens (including consensual and non-consensual 


liens and statutory liens), security interests, rights, other interests, or encumbrances, 


whether known or unknown pursuant to section 363(f) of the Bankruptcy Code and all 


other applicable laws, except with respect to such liens and claims expressly assumed by 


the Buyer in the Asset Purchase Agreement. 


N. 
Adequate assurance exists that the Buyer will fully perform all future 


obligations under the Assigned Equipment Loans. Assumption and assignment of such 


executory contracts and unexpired leases is an appropriate exercise of the Debtor’s 


business judgment. 


O. 
The Buyer is not an “insider” or “affiliate” of the Debtor as those terms are 


defined in the Bankruptcy Code. The Debtor and the Buyer have at all times acted in good 


faith and in accordance with applicable law. The Buyer is acting in good faith within the 


meaning of section 363(m) of the Bankruptcy Code. The Sale of the Purchased Assets to 


the Buyer pursuant to the Asset Purchase Agreement and this Order is a sale in good faith 


within the meaning of section 363(m) of the Bankruptcy Code, and the Buyer is entitled to 


the protections of section 363(m) of the Bankruptcy Code. The Buyer has not violated 


section 363(n) of the Bankruptcy Code by any action or inaction, and there has been no 


evidence that any activity prohibited under section 363(n) of the Bankruptcy Code 


occurred. 


P. 
The Debtor has full authority and power to execute and deliver the Asset 


Purchase Agreement and related agreements and all other documents contemplated by the 
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Asset Purchase Agreement, to perform the obligations thereunder, and to consummate the 


transactions contemplated therein. No other consent or approvals are necessary or required 


for the Debtor to perform its obligations under the Asset Purchase Agreement and to 


consummate the transactions contemplated therein. 


Q. 
The Seller may sell the Purchased Assets to the Buyer free and clear of all 


liens, claims, rights, interest, and encumbrances against the Debtor, the Debtor’s estate, or 


any of the Purchased Assets, because one or more of the requirements set forth in section 


363(f)(1) through (5) of the Bankruptcy Code has been satisfied. Those holders of liens or 


claims against the Debtor, the Debtor’s estate, or any of the Purchased Assets, who did not 


object, or who withdrew their objections to the Motion are deemed to have consented to 


the Sale pursuant to section 363(f)(2) of the Bankruptcy Code, provided, however, that 


secured creditor Manasquan Bank shall be deemed to have consented to the Sale only upon 


receipt of the settlement payment in accordance with the terms of the Manasquan Bank 


Settlement approved herein. Subject to the proviso in the preceding sentence, those holders 


of liens or claims against the Debtor, the Debtor’s estate, or any of the Purchased Assets, 


who did object, who did not object, or who withdrew their objections fall within one more 


of the other subsections of section 363(f) and are deemed adequately protected. 


R. 
The Buyer would not have entered into the Asset Purchase Agreement and 


would not have consummated the transactions contemplated therein, thus materially 


affecting the Debtor, the Debtor’s estate, and creditors, if the Sale of the Purchased Assets 


and the assumption and assignment to the Buyer of certain executory contracts and 
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unexpired leases were not, as to the Debtor free and clear of all liens, claims, rights, interest, 


and encumbrances, or if the Buyer would be liable for any Excluded Liabilities as such 


term is defined in section 1.04 of the Asset Purchase Agreement. 


S. 
Except for the Assumed Liabilities as defined in section 1.03 of the Asset 


Purchase Agreement, the transfer of the Purchased Assets to the Buyer, and (ii) the 


assumption and assignment to the Buyer of the Assigned Equipment Loans does not and 


will not subject the Buyer to any liability whatsoever with respect to the operation of the 


Debtor’s business before the Closing Date or by reason of such transfer under the laws of 


the United States, any state, territory, or possession thereof, based on, in whole or in part, 


directly or indirectly, any theory of law or equity, including, without limitation, any theory 


of equitable law, including without limitation, any theory of antitrust or successor or 


transferee liability. 


T. 
Pursuant to Bankruptcy Rule 6003, entry of this Order approving the 


proposed Sale to the Buyer, approving the Manasquan Bank Settlement, approving the 


SBA Resolution, approving the NGM Resolution, approving the Debtor to enter into the 


Subcontracts free and clear of any lien, claim or interest of any of Debtor’s prepetition 


subcontractors, vendors, suppliers or materialmen on the Non-Bonded Projects, and 


approving assumption and assignment of the Assigned Equipment Loans sooner than 21 


days after the entry of this Order is necessary and appropriate to avoid immediate and 


irreparable harm to the Debtor and the estate. 


U. 
This Order constitutes a final and appealable order within the meaning of 
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28 U.S.C. § 158(a). Notwithstanding Bankruptcy Rules 6004(h) and (d), the Court finds 


that there is no just reason for delay in the implementation of this Order. 


IT IS HEREBY ORDERED AS FOLLOWS: 


1. 
The Motion is granted in accordance with the provisions of this Order. 


2. 
Any and all objections or responses to the Motion and the relief requested 


therein that have not been withdrawn, resolved, or addressed in this Order, are overruled. 


3. 
The Asset Purchase Agreement attached hereto as Exhibit A and the 


transactions contemplated therein including the Sale of the Purchased Assets and the 


execution of the Subcontracts free and clear of any lien, claim or interest of any lien, claim, 


right, interest, and encumbrance including, but not limited to any lien, claim, right, interest 


and encumbrance of the Debtor’s creditors, subcontractors, vendors, supplier and 


materialmen are hereby approved, subject to the modifications set forth in this Order. 


Pursuant to section 363 of the Bankruptcy Code, the Debtor is hereby authorized to sell, or 


cause to be sold, the Purchased Assets to the Buyer. Pursuant to section 105 and of the 


Bankruptcy Code, the Debtor is authorized to execute the Subcontracts, without further 


application to or order of the Court. Pursuant to section 365 of the Bankruptcy Code the 


Debtor is authorized to assume and assign to the Buyer the Assigned Equipment Loans. 


4. 
The scope of the Purchased Assets set forth in section 1.01 of the Asset 


Purchase Agreement is hereby amended as follows: 


a. The Purchased Assets shall not include any cash held by the Debtor, 


including any receivables collected by the Debtor from completed work 
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on Non-Bonded Projects prior to the Closing Date, and any such funds 


shall not be a part of the Sale and shall remain property of the Debtor 


for the benefit of the Debtor’s estate which shall be deposited with KCP 


Advisory Group LLC in a separate bank account with Bank of America 


for the benefit of Debtor’s estate (“Debtor’s Estate Account”). 


b. Except with respect to any amounts payable and to be paid by owners 


on the Non-Bonded Projects, the Purchased Assets shall not include any 


claims, rights, rights of credits, causes of action and rights of set-off of 


the Debtor (whether known or unknown, contingent or otherwise) 


against any third party, related to the Purchased Assets, contractual or 


otherwise, accruing or arising prior to the Closing, including, but not 


limited to any avoidance actions under chapter 5 of the Bankruptcy 


Code (collectively, “Claims and Causes of Actions”), and any such 


Claims and Causes of Action shall be retained by the Debtor’s estate 


with no prejudice to any other parties’ rights, claims or defenses. For 


the avoidance of doubt section 1.01(e) shall be deleted from the Asset 


Purchase Agreement. 


5. 
The terms of the Manasquan Bank Settlement, the SBA Resolution, and the 


NGM Resolution are hereby approved pursuant to Fed. R. Bankr. P. 9019. Buyer shall pay 


the Manasquan Settlement Amount (i.e., $975,000) to Manasquan Bank on the Closing 


Date. Upon the receipt by Manasquan Bank of the Manasquan Settlement Amount by or 
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on the Closing Date: 


a. Manasquan Bank shall release its liens on the Debtor’s assets; 


b. Manasquan Bank shall immediately pay $25,000 of the Manasquan 


Settlement Amount to an account established by KCP Advisory Group, 


LLC for the benefit of the Subchapter V Case professionals (subject to 


further order of the Court) which shall be deposited with KCP Advisory 


Group LLC in a Bank of America account. The $75,000 payment by 


Vollers as set forth in section 1.06(a) of the Asset Purchase Agreement 


shall also be deposited in the aforementioned Bank of America account 


(“Subchapter V Professional Fee Account”); 


c. Manasquan Bank shall possess an agreed upon allowed unsecured 


deficiency claim against Debtor of $359,232.14; 


d. Debtor, its estate, and Vollers shall be deemed to have released 


Manasquan Bank consistent with the Releases; 


e. Manasquan Bank shall be deemed to have released Vollers consistent 


with the Releases; and 


f. In no event shall the releases contained in the preceding subparagraphs 


be deemed to have released any claims against any principal or related 


party of the Debtor, including without limitation any guarantor of the 


Manasquan Loan. 


6. 
Notwithstanding its participation in the Manasquan Bank Settlement and its 
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receipt of the Manasquan Settlement Amount, Manasquan Bank shall retain and continue 


to possess all of its rights to pursue any guarantors of the Manasquan Loan for any amounts 


remaining unpaid under the Manasquan Loan documents and guarantees, including the 


deficiency claim and any remaining principal, interest, default interest, fees, expenses, 


attorney’s fees, and costs, with no prejudice to the purported guarantors or any other parties 


reserving any rights, claims or defenses. 


7. 
Notwithstanding any other provision of this Order to the contrary, the relief 


provided in this Order, including the approval of the Sale and the release of liens on the 


Debtor’s assets, shall be expressly subject to the payment of the Manasquan Settlement 


Amount on or before the Closing Date. 


8. 
Notwithstanding any other provisions of (i) this Order to the contrary, or 


(ii) the final order granting the relief sought in the Cash Collateral/DIP Motion and any 


budget attached thereto, the Debtor is authorized to immediately draw down on the full 


amount of the DIP Loan (as defined in the Cash Collateral/DIP Motion) and such amount 


shall increase the Purchase Price set forth in section 1.06(a) of the Asset Purchase 


Agreement by $200,000.00. 


9. 
Subject to the full payment by Buyer of the Manasquan Settlement Amount 


to Manasquan Bank on the Closing Date, the transfer of the Purchased Assets, the 


execution of the Subcontracts, and assumption and assignment to the Buyer of the Assigned 


Equipment Loans pursuant to this Order and the Asset Purchase Agreement shall constitute 


legal, valid, binding, and effective transfer, and shall vest the Buyer with good and valid 
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title to the Purchased Assets and with all rights under the Subcontracts and the all 


documents and agreement pertaining to the Assigned Equipment Loans pursuant to section 


105(a), 363(b), 363(f), and 365 of the Bankruptcy Code, free and clear of all liens, claims, 


rights, interests, and encumbrances, except for those Assumed Liabilities as defined in 


section 1.03 of the Asset Purchase Agreement. 


10. 
Subject to the full and timely payment by Buyer of the Manasquan 


Settlement Amount to Manasquan Bank, on the Closing Date, all liens, claims, rights, 


interests, and encumbrances against or upon the Purchased Assets and all liens, claims, 


rights, interests, and encumbrances of any of Debtor’s prepetition subcontractors, 


suppliers, vendors and materialmen, shall be unconditionally released, terminated, and 


discharged, and no person or entity may assert any liens, claims, rights, interests, and 


encumbrances against the Buyer in any way related (i) the Purchased Assets and incurred 


or otherwise arising prior to the Closing Date; (ii) the Subcontracts or the Buyer’s interest 


in the Purchased Assets; or (iii) by reason of the Sale of the Purchased Assets to and 


execution of the Subcontract with the Buyer, except that the rights of the Debtor’s estate, 


the SBA and NGM, to certain payments by Vollers, as provided by this Order, shall survive 


closing of the Sale of the Purchased Assets by the Debtor to the Buyer notwithstanding this 


paragraph or any other paragraph of the Order which could be read otherwise. 


11. 
The provisions of this Order (i) authorizing the Sale of the Purchased Assets 


by the Debtor to the Buyer free and clear of all liens, claims, rights, interests, and 


encumbrances, (ii) authorizing the Debtor to execute the Subcontracts, and (iii) authorizing 
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the Debtor to assume and assign the Assigned Equipment Loans to the Buyer, shall be self- 


executing and neither the Debtor, the Buyer, nor any other party shall be required to execute 


or file releases, termination statements, assignments, cancellations, consents, or other 


instruments to effectuate, consummate, and/or implement the provisions hereof with 


respect to such Sale and Subcontracts; provided, however, that this paragraph shall not 


excuse such parties from performing any and all of their respective obligations under the 


Manasquan Bank Settlement and Asset Purchase Agreement. 


12. 
To the extent necessary or appropriate, this Order shall constitute a bill of 


sale of the Purchased Assets to the Buyer and authority to enter into the Subcontracts, free 


and clear of all liens, claims, rights, interests, and encumbrances, and assumption and 


assignment to the Buyer of the Assigned Equipment Loans as provided herein. All persons 


and entities (including, without limitation, all filing, registration, or recording officers or 


agents, title agents, title companies, recorders of mortgages, recorders of deeds, registrars 


of deeds, administrative agencies, governmental departments, secretaries of state, federal, 


state, and local officials, and all others that may be required by operation of law, the duties 


of their offices, or contract, to accept, file, register, or record or release any documents or 


instruments, or that may be required to report or insure any title or state of title in or to any 


of the Purchased Assets are hereby authorized to (i) accept this Order as sole and sufficient 


evidence of the transfers of all right, title, and interest in, to, and under the Purchased 


Assets, and may rely on this Order in consummating, or facilitating the consummation of, 


the transactions contemplated by the Asset Purchase Agreement and this Order, including 
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the assumption and assignment of the Assigned Equipment Loans to the Buyer and (ii) 


accept, file, register, and/or record all documents and instruments of transfer including, 


without limitation, deeds, leases, and assignments, modifications, and terminations of 


leases (if any), that may be filed, registered, and/or recorded under the terms of this Order 


or the Asset Purchase Agreement, and are forever barred, prohibited and enjoined from 


taking any action that would adversely affect or interfere with the ability of the Buyer to 


transfer the Purchased Assets to the Buyer, including with respect to the assumption and 


assignment of the Assigned Equipment Loans to Buyer in accordance with the terms of 


this Order and the Asset Purchase Agreement, free and clear of all liens, claims, interests, 


rights and encumbrances, and from otherwise interfering with the Buyer’s enjoyment of 


the Purchased Assets, the Subcontracts, and the Assigned Equipment Loans. 


13. 
Except with respect to the Assumed Liabilities as defined in section 1.03 of 


the Asset Purchase Agreement, and subject to the full payment by Buyer of the Manasquan 


Settlement Amount to Manasquan Bank on the Closing Date, all persons and entities, 


including, but not limited to, all debt security holders, equity security holders, 


governmental, tax and regulatory authorities, lenders, trade creditors, subcontractors, 


vendors, suppliers, materialmen, litigation claimants and other creditors holding any liens, 


claims, rights, interest, or encumbrances of any kind or nature whatsoever against or in all 


or any portion of the Purchased Assets and Subcontracts (whether legal or equitable, 


secured or unsecured, matured or unmatured, contingent or non-contingent, liquidated or 


unliquidated or subordinate), arising under or out of, in connection with, or in any way 
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relating to the Debtor, the Purchased Assets, the operation of the Debtor’s business prior 


to the Closing Date or the transfer of the Purchased Assets to the Buyer, hereby are forever 


barred, estopped and permanently enjoined from asserting, against the Buyer, any of its 


affiliates, successors or assigns, their property, owners on any of the Non-Bonded Projects 


or their sureties, or the Purchased Assets, such persons’ or entities’ liens, claims, rights, 


interest, or encumbrances, other than with respect to any Assumed Liabilities, in and to the 


Purchased Assets, including, without limitation the following actions: (i) commencing or 


continuing in any manner any action or other proceeding against the Buyer, any of its 


affiliates, successors, assets or properties or any owner or surety on any Non-Bonded 


Project; (ii) enforcing, attaching, collecting or recovery in any manner any judgment, 


award, decree or order against the Buyer, any of its affiliates, successors, assets or 


properties or any owner or surety on any Non-Bonded Project; (iii) creating, perfecting or 


enforcing any lien or claim against the Buyer, or any of its affiliates, successors, assets or 


properties or any owner or surety on any Non-Bonded Project; (iv) asserting any setoff or 


right of subrogation of any kind against any obligation of the Buyer, any of its affiliates or 


successors; (v) commencing or continuing any action in any manner or place, that does not 


comply or is inconsistent with the provisions of this Order other orders of the Court, or the 


agreements or actions contemplated or taken in respect thereof; or (vi) revoking, 


terminating or failing or refusing to transfer or renew any license, permit or authorization 


to operate any of the Purchased Assets or conduct any of the business operated with the 


Purchased Assets. 
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14. 
Subject to the full payment by Buyer of the Manasquan Settlement Amount 


to Manasquan Bank on the Closing Date: 


a. The sale of the Purchased Assets, execution of the Subcontracts, and 


assumption assignment to the Buyer of the Assigned Equipment Loans, 


with the exception of any liens, claims, rights, and interests held by any 


counterparties to the Assigned Equipment Loans, shall be free and clear 


of all liens, claims, rights, and interests, and encumbrances pursuant to 


section 363(f) and 105 of the Bankruptcy Code; 


b. The holders of any liens, claims, rights, and interests, and encumbrances 


that did not object, or that withdrew their objections, to the Motion are 


hereby deemed to have consented to the Sale of the Purchased Assets, 


the execution of the Subcontracts, and the assumption and assignment 


of the Assigned Equipment Loans (except for counterparties to the 


Assigned Equipment Loans as noted above) free and clear of their liens, 


claims, rights, interests, and encumbrances pursuant to section 363(f)(2) 


of the Bankruptcy Code. 


c. To the extent the consideration to be received under the Asset Purchase 


Agreement exceeds the value of all liens, claims, rights, interests, and 


encumbrances in the Purchased Assets, section 363(f)(3) is satisfied. 


d. Section 363(f)(5) is satisfied because, among other things, under 


applicable state law, the holders of liens, claims, rights, interests, and 
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encumbrances could be compelled in a legal or equitable proceeding to 


accept money satisfactions of their interests. 


15. 
All persons and entities that are presently, or on the Closing Date may be, 


in possession of some or all of the Purchased Assets are hereby directed at such person’s 


or entity’s sole expense, to surrender possession of the Purchased Assets prior to the 


Closing Date, or as otherwise directed by the Buyer and in accordance with the Asset 


Purchase Agreement. 


16. 
Except for the Assumed Liabilities as defined in section 1.03 of the Asset 


Purchase Agreement, the consummation of the transactions contemplated by the Asset 


Purchase Agreement, including, without limitation, the transfers of the Purchased Assets, 


the execution of the Subcontracts, and the assumption and assignment of the Assigned 


Equipment Loans, shall not subject the Buyer or their respective affiliates, successors, and 


assigns to any liability or responsibility for any liability or other obligation of the Debtor 


or the Debtor’s estate arising prior to the Closing Date, including, without limitation, 


liabilities arising, accruing, or payable under, out of, in connection with, or in any way 


relating to the Purchased Assets, the Non-Bonded Projects, the Assigned Equipment Loans, 


or other assets, operations, activities, or businesses of the Debtor, except that (i) Buyer 


shall be responsible for payment to Manasquan Bank of the Manasquan Settlement Amount 


on the Closing Date, and (ii) subject to the procedures set forth in the following paragraph 


in the event of a disputed cure amount with respect to any of the Assigned Equipment 


Loans, Buyer shall cure any outstanding balances due on any of the Assigned Equipment 
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Loans prior to the assumption and assignment of any such Assigned Equipment Loan to 


the Buyer, and the Buyer shall thereafter be responsible for all ongoing and future 


obligations arising under any of the Assigned Equipment Loans. 


17. 
In the event of a disputed cure amount (a “Cure Dispute”) with respect to 


any of the Assigned Equipment Loans, Buyer shall pay any undisputed portion to the 


respective counterparty and place in escrow the amount in dispute subject to further 


discussions between Buyer and the counterparty to resolve the dispute. An Assigned 


Equipment Loan subject to a Cure Dispute under this paragraph may still be assumed and 


assigned to Buyer on the Closing Date notwithstanding the pending Cure Dispute. In the 


event that Buyer and the counterparty to an Assigned Equipment Loan subject to a Cure 


Dispute are unable to mutually resolve the Cure Dispute, either party may make a request 


to the Court in writing and on notice to the other party that the Court hold a hearing to 


address the Cure Dispute. 


18. 
Buyer shall pay Komatsu Financial Limited Partnership (“Komatsu”) a cure 


payment of $7,774.74 in connection with the Debtor’s assumption and assignment to the 


Buyer of an Assigned Equipment Loan by and between Debtor and Komatsu, pursuant to 


which Komatsu maintains a perfected, first-priority security interest in and lien on one (1) 


2021 Komatsu PC138USLC-11 Hydraulic Excavator (S/N 59033), together with a 36” 


HDP Bucket, Set Bucket Pins for Coupler, MPLR4 Hydraulic Coupler with Pins and Kit, 


and such payment shall cure any and all amounts due or asserted to be due from the Debtor 


to Komatsu under such Assigned Equipment Loan as of the Closing Date. 
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19. 
The Debtor is authorized to assume and assign to Buyer certain material 


supply contracts (the “Ralph Clayton Contracts”) between the Debtor and Ralph Clayton 


& Sons, Inc. (“Ralph Clayton”), and in connection therewith, Buyer shall pay a cure 


payment of $100,000 to Ralph Clayton (the “Ralph Clayton Cure Payment”), and such 


payment shall cure any and all amounts due or asserted to be due from the Debtor to Ralph 


Clayton under the Ralph Clayton Contracts as of the Closing Date. The Ralph Clayton 


Cure Payment shall be due within five (5) days from when Buyer receives the first payment 


from the respective general contractor or respective project owner, as the case may be. 


20. 
The Debtor is authorized to assume and assign to Buyer a certain material 


supply contract (the “PJ Concrete Contract”) between the Debtor and Pennsylvania Jersey 


Concrete Products, Inc. (“PJ Concrete”), and in connection therewith, Buyer shall pay a 


cure payment of $76,955.64 to PJ Concrete (the “PJ Concrete Cure Payment”), and such 


payment shall cure any and all amounts due or asserted to be due from the Debtor to PJ 


Concrete under the PJ Concrete Contract as of the Closing Date. The PJ Concrete Cure 


Payment shall be due the earlier of five (5) days from when Buyer receives any payment 


from the general contracted on the applicable project (regardless of the amount paid by the 


general contractor), or October 5, 2022. In the event Buyer fails to timely make payment 


by the deadlines set forth herein, PJ Concrete may file a proof of claim in the Subchapter 


V Case for the full balance it asserts to be owed of $222,190.04. 


21. 
The Debtor is authorized to assume and assign to Buyer certain material 


supply contracts on certain of the Non-Bonded Projects (as such term is defined in 
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Schedule 1.01(a) of the Asset Purchase Agreement) (collectively, the “JM Ahle Contracts”) 


between the Debtor and J.M. Ahle Co., Inc. (“JM Ahle”), and in connection therewith, 


Buyer shall pay a cure payment of $49,845.51 to JM Ahle (the “JM Ahle Cure Payment”), 


and such payment shall cure any and all amounts due or asserted to be due from the Debtor 


to JM Ahle under the JM Ahle Contracts as of the Closing Date. The JM Ahle Cure 


Payment shall be due within five (5) days from when Buyer receives the first payment from 


the respective general contractor or respective project owner, as the case may be. This JM 


Ahle Cure Payment does not affect any of JM Ahle's rights, contracts, or claims relating to 


certain contracts with Debtor on any of the bonded projects. 


22. 
Notwithstanding anything herein or the Asset Purchase Agreement to the 


contrary, in resolution of the objection of AmeriCredit Financial Services , Inc., d/b/a GM 


Financial (“GM Financial”) to the Motion, titles for any of the Debtor’s vehicles subject to 


equipment financing loans with GM Financial shall not be transferred to Buyer in 


connection with the Sale until Buyer has either (i) agreed to execute new loan terms with 


GM Financial or, (ii) Buyer pays any outstanding amounts due on such loans or any other 


amount agreed to between Buyer and GM Financial, and such payment or payments has or 


have cleared. 


23. 
To the extent that the consideration described in Section 1.06(e) of the Asset 


Purchase Price is payable, Buyer is authorized to pay such amounts directly to the Debtor’s 


Subchapter V Case professionals which shall be deposited in KCP Advisory Group LLC’s 


bank account with Bank of America. 
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24. 
Beginning with the close of the first full quarter after the Closing Date, the 


Buyer shall deliver to the Debtor and NGM quarterly reports no later than 30 days after 


close of each quarter regarding revenue and expenses relating to the Non-Bonded Projects. 


In addition, the Buyer will provide the Debtor or NGM with responses to reasonable 


requests for information regarding the status of Debtor’s claims against Schiavone 


25. 
To the greatest extent available under applicable law, the Buyer shall be 


authorized, as of the Closing Date, to operate under any transferred license, permit, 


registration and governmental authorization or approval of the Debtor with respect to the 


Purchased Assets, and all such licenses, permits, registrations and governmental 


authorizations and approvals are deemed to have been, and hereby are, directed to be 


transferred to the Buyer as of the Closing Date. 


26. 
Consummation of the Asset Purchase Agreement does not effect a de facto 


merger of the Debtor and the Buyer, nor does it result in the continuation of the Debtor’s 


businesses under the Buyer’s control. Except to the extent the Buyer assumes the Assumed 


Liabilities pursuant to the Asset Purchase Agreement, the Buyer shall not be deemed a 


“successor” or alter-ego of the Debtor or the Debtor’s estate by reason of any theory of law 


or equity, and except as expressly provided in the Asset Purchase Agreement or this Order, 


the Buyer shall not assume, nor be deemed to assume, or in any way be responsible for any 


liability or obligation of the Debtor and/or the Debtor’s estate including, but not limited to, 


any bulk sales law, successor liability, liability or responsibility for any liens, claims, 


rights, interests, or encumbrances against the Debtor or against an insider of the Debtor, or 


Case 22-16159-CMG Doc 93 Filed 08/27/22 Entered 08/28/22 00:24:25 Desc Imaged 


Certificate of Notice Page 29 of 82 


Page 30 of 34 
DEBTOR: 
Assuncao Brothers Inc. 
CASE NO: 
22-16159-CMG 
CAPTION: 
Order (I) Authorizing the Sale of Certain of the Debtor’s Assets to Vollers 
Excavating and Construction, Inc., (II) Approving Settlement with 
Manasquan Bank as Secured Lender, (III) Authorizing the Debtor to Enter 
into Subcontracts with Vollers for Certain Non-Bonded Projects, and (IV) 
Authorizing the Debtor to Assume and Assign Certain Executory Contracts 
and Unexpired Leases 


30 


similar liability except as otherwise expressly provided in the Asset Purchase Agreement, 


provided that Buyer provides payment to Manasquan Bank of the Manasquan Settlement 


Amount on the Closing Date. 


27. 
As of the Closing Date, the Buyer shall have any and all rights, claims, 


defenses, and offsets held by the Debtor or the Debtor’s estate with respect to the Assumed 


Liabilities under the Asset Purchase Agreement. 


28. 
Any provision in any of the Assigned Equipment Loans purporting in any 


way to restrict, condition, or prohibit the Debtor’s ability to assume and assign such 


contract or lease to the Buyer or to impose any similar restraints on alienation is 


unenforceable and no such provision shall prevent or in any way impair the Debtor’s ability 


to assume and assign such Assigned Equipment Loans to the Buyer or interfere with the 


Buyer’s enjoyment of the Debtor’s rights thereunder following such assignments. 


29. 
Subject to the terms of the Manasquan Settlement and the Asset Purchase 


Agreement, all requirements and conditions under sections 363 and 365 of the Bankruptcy 


Code are satisfied. The Debtor is authorized to assume and assign to the Buyer the 


Assigned Equipment Loans pursuant to and in accordance with sections 105 and 365 of the 


Bankruptcy Code without further application to or order of the Court, and upon the Closing 


(as defined in section 2.01 of the Asset Purchase Agreement), the Assigned Equipment 


Loans shall be assumed by the Debtor and assigned to and vested in the Buyer. Such 


assignments shall be free and clear of all liens, claims, rights, interests, and encumbrances, 


except for the Assumed Liabilities set forth in section 1.03 of the Asset Purchase 
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Agreement, with all such liens, claims, rights, interests, and encumbrances deemed 


unconditionally released, terminated, and discharged and, following assignment, the Buyer 


shall be fully and irrevocable vested with all such assigned executory contracts and 


unexpired leases. Pursuant to section 365(k) of the Bankruptcy Code, the Debtor and the 


Debtor’s estate shall be relieved from any liability for any breach of an executory contract 


and unexpired lease assigned to the Buyer pursuant to this Order and the Asset Purchase 


Agreement occurring after the effective date of the applicable assignment. 


30. 
The counterparties to any of the Assigned Equipment Loans assigned to the 


Buyer pursuant to this Order and the Asset Purchase Agreement shall be obligated to 


perform under their respective lease or contract, subject to the terms thereof. Any provision 


in any executory contract or unexpired lease assumed and assigned to the Buyer pursuant 


to this Order and the Asset Purchase Agreement that purports to declare a breach, default 


or payment right as result of an assignment or a change of control in respect of the Debtor 


is unenforceable, and all such assumed and assigned executory contracts and unexpired 


leases shall remain in full force and effect, subject only to payment of the appropriate cure 


amount, if any. No sections or provisions of any executory contract or unexpired lease 


assumed and assigned to the Buyer pursuant to this Order and the Asset Purchase 


Agreement that purports to provide for additional payments, rent accelerations, assignment 


fees, increases, payments, charges or any other fees charged to the Buyer or the Debtor as 


a result of the assumption and the assignment of any such executory contract or unexpired 


lease shall not have any force and effect with respect to the transactions contemplated by 


Case 22-16159-CMG Doc 93 Filed 08/27/22 Entered 08/28/22 00:24:25 Desc Imaged 


Certificate of Notice Page 31 of 82 


Page 32 of 34 
DEBTOR: 
Assuncao Brothers Inc. 
CASE NO: 
22-16159-CMG 
CAPTION: 
Order (I) Authorizing the Sale of Certain of the Debtor’s Assets to Vollers 
Excavating and Construction, Inc., (II) Approving Settlement with 
Manasquan Bank as Secured Lender, (III) Authorizing the Debtor to Enter 
into Subcontracts with Vollers for Certain Non-Bonded Projects, and (IV) 
Authorizing the Debtor to Assume and Assign Certain Executory Contracts 
and Unexpired Leases 


32 


the Asset Purchase Agreement and as authorized by this Order, and such provisions 


constitute unenforceable anti-assignment provisions under Section 363(f) of the 


Bankruptcy Code. The Buyer shall not be required, pursuant to section 365(l) of the 


Bankruptcy Code or otherwise, to provide any additional deposit or security with respect 


to any assumed and assigned executory contract or unexpired lease to the extent not 


previously provided by the Sellers. 


31. 
The Buyer has satisfied all requirements under sections 365(b)(1) and (f)(2) 


of the Bankruptcy Code to provide adequate assurance of future performance under the 


Assigned Equipment Loans to be assumed and assigned to the Buyer. 


32. 
The Asset Purchase Agreement may not be modified, amended, or 


supplemented by the parties thereto without further order of the Court, provided that 


Manasquan Bank has consented to any such modification, amendment, or supplement, and 


that it is either (a) not material or (b) not less favorable to the Debtor than existing 


applicable provisions. 


33. 
This Court shall retain exclusive jurisdiction to (a) enforce this Order, the 


Asset Purchase Agreement, any and all amendments or modifications to any of the 


foregoing, and any and all waivers or consents under or in connection with any of the 


foregoing, (b) compel delivery of the Purchased Assets to the Buyer, payment of the 


Manasquan Settlement Amount to Manasquan Bank, and assignment of the Assigned 


Equipment Loans, (c) resolve any disputes arising under or relating to this Order or the 


Asset Purchase Agreement, (d) enjoin and adjudicate the assertion of any lien, claim, right, 
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interest, or encumbrance against or in respect of the Buyer, or any assignee of the Buyer, 


the Purchased Assets, or any of the Assigned Equipment Loans, and (e) otherwise interpret, 


implement, and enforce the provisions of this Order and the Asset Purchase Agreement. 


34. 
Unless otherwise expressly agreed by the Buyer or Manasquan Bank in 


writing, nothing contained in any subsequent order of this Court or in any plan of 


reorganization or liquidation confirmed in this Subchapter V Case shall alter, conflict with, 


or derogate from the provisions of the Asset Purchase Agreement or the terms of this Order. 


35. 
The Buyer is hereby granted and is entitled to all of the protections provided 


to a good faith purchaser under section 363(m) of the Bankruptcy Code, including, without 


limitation, the transfer of the Purchased Assets and the assignment of executory contracts 


and unexpired leases in connection therewith, as provided in this Order and the Asset 


Purchase Agreement. 


36. 
The failure to include specifically any particular provision of the Asset 


Purchase Agreement in this Order shall not diminish or impair the effectiveness of such 


provision, it being the intent of this Court that the Asset Purchase Agreement be authorized 


and approved in its entirety. 


37. 
The terms of this Order and the Asset Purchase Agreement shall in all 


respects be binding upon and enforceable against all persons and entities, including, 


without limitation, the Debtor and the Debtor’s estate, any and all trustees thereof, any 


committees appointed in the Debtor’s bankruptcy proceedings, all creditors of the Debtor, 


and all other parties in interest and their respective successors and assigns, including but 
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not limited to any creditor asserting any lien, claim, right, interest, or encumbrance against 


any of the Purchased Assets. 


38. 
This Order shall be effective immediately upon entry and any stay of 


execution pursuant to Bankruptcy Rules 6004(h) or 6006(d) is hereby waived. 


39. 
No bulk sales law, bulk transfer law or similar law of any state or other 


jurisdiction shall apply in any way to the transactions contemplated by the Asset Purchase 


Agreement or this Order. Except as otherwise expressly provided in the Asset Purchase 


Agreement, all obligations of the Debtor relating to taxes, whether arising under any law, 


by the Asset Purchase Agreement, or otherwise, shall be the obligation of and fulfilled and 


paid by the Debtor. 


40. 
To the extent permitted by section 525 of the Bankruptcy Code, no 


governmental unit may revoke or suspend any permit or license relating to the operation of 


the Purchased Assets sold, transferred or conveyed to the Buyer on account of the filing or 


pendency of this Subchapter V Case, or the consummation of the transaction contemplated 


by the Asset Purchase Agreement. 


41. 
The Buyer shall not be required to seek or obtain relief from the automatic 


stay under section 362 of the Bankruptcy Code to enforce any of its rights or remedies 


under or in connection with the Asset Purchase Agreement. 



135951287 
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"0?39:2%FGHPG%%#Q?46@0@%!88038?!!!!A7(=$(#%(-06$0.!-0C(#$0.!#'+'$0!(7!(#'!,70(+-+C5!(#'! 
87FF7=$0.!-%%'(%!78!(#'!N'FF'+!-+'!'H,F*6'6!8+7/!(#'!)*+,#-%'6!&%%'(%!-06!%#-FF!<'!+'(-$0'6!<C!(#'! 
N'FF'+!1(#'!2GH,F*6'6!&%%'(%34]! 


1-4! 
-FF!-,,7*0(%!+','$I-<F'!-06!+$.#(%!(7!D-C/'0(!$0,F*6$0.!+'(-$0-.'!-+$%$0.!7*(!78!7+! 
+'F-($0.!(7!(#'!D+7I$%$70!78!%'+I$,'%!<C!N'FF'+!7+!(#'!%-F'!78!.776%!<C!N'FF'+!-(!-0C!($/'!D+$7+!(7!(#'! 
,F7%'!78!<*%$0'%%!70!(#'!6-('!$//'6$-('FC!D+','6$0.!(#'!JF7%$0.!S-('!1-%!6'8$0'6!<'F7=4!70!(#'! 
D+7Z',(%! %'(! 87+(#! $0! N,#'6*F'! Q?;:1<4! 1L5:2@0@% <2@% (0N0?30@% -:2M5:2@0@% &/:N0?38AB5! 
+'.-+6F'%%!78!=#'(#'+!$0I7$,'6!<C!N'FF'+!<'87+'5!70!7+!-8('+!(#'!JF7%$0.!S-('!1,7FF',($I'FC5!(#'! 
25:2@0@%<2@%(0N0?30@%-:2M5:2@0@%!??:6238%(0?09O<K4034P! 


1<4! 
N'FF'+^%!,-%#5!,-%#!'_*$I-F'0(%5!<-0O!6'D7%$(%!7+!%$/$F-+!,-%#!$('/%!-%!78!(#'!JF7%$0.! 
S-('!8+7/!>706'6!-06!M'Z',('6!A70T>706'6!&,,7*0(%!M','$I-<F'P! 


1,4! 
-FF!+$.#(%!(7!-0C!G/DF7C''!M'('0($70!J+'6$(!=$(#!(#'!R0$('6!N(-('%!@0('+0-F!M'I'0*'! 
N'+I$,'!+'F-($0.!(7!(#'!7D'+-($70!78!(#'!>*%$0'%%!D+$7+!(7!(#'!JF7%$0.!S-('P! 


164! 
N'FF'+^%! ,'+($8$,-('! 78! 87+/-($705! ,7+D7+-('! 87+/-($70! -06! 7(#'+! .7I'+0$0.! 
67,*/'0(%5! (-HD-C'+! -06! 7(#'+! $6'0($8$,-($70! 0*/<'+%! -06! 7(#'+! 67,*/'0(%! +'F-($0.! (7! (#'! 
7+.-0$a-($705!/-$0('0-0,'!-06!'H$%('0,'!78!N'FF'+!-%!-!<*%$0'%%!'0($(CP!-06! 


1'4! 
-0C! +'-F! D+7D'+(C! 1(7.'(#'+! =$(#! -FF! <*$F6$0.%! -06! 7(#'+! $/D+7I'/'0(%! F7,-('6! 
(#'+'70!-06!-FF!-DD*+('0-0,'%!(#'+'(74!7=0'6!<C!N'FF'+?! 


"0?39:2%FGHRG%%!8861>39:2%:J%E9<K9493908G%%N*<Z',(!(7!(#'!7(#'+!('+/%!-06!,706$($70%!78!(#$%! 
&.+''/'0(5!-(!(#'!JF7%$0.5!>*C'+!=$FF!07(!-%%*/'!-0C!F$-<$F$($'%!7+!7<F$.-($70%!78!N'FF'+!78!-0C! 
O$065!=#'(#'+!O07=0!7+!*0O07=05!,70($0.'0(5!/-(*+'6!7+!7(#'+=$%'5!=#'(#'+!,*++'0(FC!'H$%($0.!7+! 
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! 
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#'+'$0-8('+!,+'-('65!'H,'D(!>*C'+!%#-FF!-%%*/'!70FC!(#'!87FF7=$0.!F$-<$F$($'%!78!N'FF'+!1,7FF',($I'FC5! 
(#'!2!88610@%E9<K949390834]! 


1-4! 
b'-+!(7!6-('!-,,+*'6!D-$6!($/'!788!12&$C34!$0,F*6$0.!#7F$6-C5!I-,-($705!%$,O!F'-I'! 
-06!%$/$F-+!($/'!-,,+*'6!<C!N'FF'+^%!070T*0$70!'/DF7C''%!(#-(!-+'!#$+'6!<C!(#'!>*C'+!-%!78!(#'! 
JF7%$0.!S-('P! 


1<4! 
"#'! D+$0,$D-F! -/7*0(! 78! N'FF'+^%! 7*(%(-06$0.! #'-F(#! -06! ='F8-+'! 7<F$.-($70%! (7! 
*0$70%!<*(!70FC!=$(#!+'%D',(!(7!%*/%!6*'!-06!7=$0.!<C!N'FF'+%!-%!78!(#'!JF7%$0.!S-('!70!A70T 
>706'6!)+7Z',(%P!D+7I$6'65!#7='I'+5!$8!-!A70T>706'6!)+7Z',(!7=0'+!7<Z',(%!7+!+'8*%'%!(7!D'+/$(! 
>*C'+!(7!,7/DF'('!N'FF'+^%!7<F$.-($70%!*06'+!(#'!-DDF$,-<F'!A70T>706'6!)+7Z',(!D*+%*-0(!(7!(#'! 
>*C'+!N*<,70(+-,(%!1-%!6'8$0'6!<'F7=4!7+!>*C'+!6',$6'%5!$0!$(%!%7F'!6$%,+'($705!07(!(7!'0('+!$0(7! 
>*C'+! N*<,70(+-,(5! N'FF'+! %#-FF! 07(! -%%*/'! -0C! 7*(%(-06$0.! #'-F(#! -06!='F8-+'! 7<F$.-($70%! (7! 
*0$70%!+'F-('6!87+!%*,#!A70T>706'6!)+7Z',(%!-06!%#-FF!07(!D-C!-0C!D'0-F($'%5!$0('+'%(!7+!7(#'+! 
,#-+.'%!+'F-('6!(7!N'FF'+^%!*0D-$6!*0$70!<'0'8$(%P! 


1,4! 
&FF!N'FF'+^%!7<F$.-($70%!(7!+'D-C!(#'!S'<(7+T$0T)7%%'%%$70!8$0-0,$0.!-DD+7I'6!<C! 
(#'!>-0O+*D(,C!J7*+(!(7!D'+/$(!(#'!N'FF'+!(7!,70($0*'!(7!D'+87+/!=7+O!70!(#'!A70T>706'6!)+7Z',(%! 
<'(=''0!(#'!)'($($70!S-('!-06!(#'!JF7%$0.!S-('!12;D&%E:<234P!-06! 


164! 
"#'!N'FF'+^%!7<F$.-($70%!*06'+!(#'!'_*$D/'0(!-06!I'#$,F'!8$0-0,$0.!-.+''/'0(%! 
-06c7+!F7-0!67,*/'0(%!-%!%'(!87+(#!70!N,#'6*F'!Q?;9164!#'+'78?! 


! 


"0?39:2%FGHSG%%#Q?46@0@%E9<K9493908?!!A7(=$(#%(-06$0.!-0C(#$0.!#'+'$0!(7!(#'!,70(+-+C5! 
>*C'+!$%!-%%*/$0.!70FC!(#'!&%%*/'6!`$-<$F$($'%!-06!$%!07(!-%%*/$0.!-06!%#-FF!07(!<',7/'!F$-<F'! 
87+!(#'!D-C/'0(!7+!D'+87+/-0,'!78!-0C!7(#'+!`$-<$F$(C!78!(#'!N'FF'+!1,7FF',($I'FC5!(#'!2GH,F*6'6! 
`$-<$F$($'%34?!!"#'!GH,F*6'6!`$-<$F$($'%!-+'!-06!%#-FF!+'/-$0!`$-<$F$($'%!78!(#'!N'FF'+?!!K$(#7*(! 
F$/$($0.!(#'!.'0'+-F$(C!78!(#'!87+'.7$0.5!(#'!('+/!2GH,F*6'6!`$-<$F$($'%3!$0,F*6'%!-0C!`$-<$F$(C]! 


1-4(#-(!$%!07(!-+$%$0.!7*(!78!7+!+'F-('6!(7!N'FF'+5!(#'!>*%$0'%%!7+!(#'!)*+,#-%'6!&%%'(%P% 


1<4D'+(-$0$0.!(7!-0C!GH,F*6'6!&%%'(!7+!(#'!7=0'+%#$D5!7D'+-($705!*%'5!7+!<'0'8$(!(#'+'785! 
$0,F*6$0.5!87+!(#'!-I7$6-0,'!78!67*<(5!-0C!F$-<$F$(C!=$(#!+'%D',(!(7!(#7%'!,70(+-,(%!-06!D'+/$(%! 
=#$,#!,70%($(*('!GH,F*6'6!&%%'(%P! 


1,478!N'FF'+!(7!-0C!.7I'+0/'0(-F!'0($(C!-+$%$0.!8+7/!-0C!I$7F-($70%!78!F-=!-%!-!+'%*F(!78!-0C! 
,706*,(!78!%*,#!N'FF'+P! 


164+'F-($0.!8+7/!N'FF'+^%!0'.F$.'0,'5!D+76*,(!F$-<$F$(C5!=7+O'+%!,7/D'0%-($705!'/DF7C/'0(! 
6$%,+$/$0-($70!-06!'/DF7C/'0(T+'F-('6!F$-<$F$($'%5!<*%$0'%%!7+!7(#'+!,70(+-,(*-F!6$%D*('%!7+!.'0'+-F! 
F$-<$F$(C!,F-$/%!87+!-,(%!7+!8-$F*+'%!(7!-,(!1$0,F*6$0.!-FF!+'F-('6!+'%'+I'%!+',7+6'6!70!(#'!N'FF'+^%! 
8$0-0,$-F!%(-('/'0(%4P% 


1'4-+$%$0.!-%!-!+'%*F(!78!-0C!I$7F-($70!78!F-=!7+!6'8-*F(!<C!-0C!N'FF'+!*06'+!-0C!'/DF7C''! 
<'0'8$(!DF-05!,7FF',($I'! <-+.-$0$0.!-.+''/'0(!7+!-0C!,70(+-,(!+'F-('6!(#'+'(7!-06!-FF!F$-<$F$($'%! 
-+$%$0.!-%!-!+'%*F(!78!-0C!I$7F-($70%!78!F-=!7+!6'8-*F(!78!N'FF'+!*06'+!-0C!'/DF7C''!<'0'8$(!DF-0P! 
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! 
d! 


18487+! ,F-$/%! -%%'+($0.! <+'-,#! 78! ,70(+-,(5! (7+(5! $08+$0.'/'0(5! 7+! 7(#'+! I$7F-($70! 78! F-=! 
=#'(#'+!D+'T!7+!D7%(TJF7%$0.!S-('5!$0!'-,#!,-%'5!78!-0C!O$06!7+!0-(*+'!=#-(%7'I'+!-06!=#'(#'+! 
+'F-('6!(7!(#'!)*+,#-%'6!&%%'(%!7+!(#'!>*%$0'%%!7+!7(#'+=$%'!-06!+'.-+6F'%%!78!=#'0!,7//'0,'65! 
$0,F*6$0.5!=$(#7*(!F$/$(-($705!=$(#!+'%D',(!(7!-0C!F'-%'!(7!=#$,#!(#'!N'FF'+!$%!D-+(CP! 


1.4-+$%$0.! $0! ,700',($70! =$(#! (#'! '/DF7C/'0(! <C! N'FF'+5! 7+! (#'! ('+/$0-($70! 78! -0C! 
'/DF7C/'0(! <C! N'FF'+5! 78! -0C! D'+%70%5! =#'(#'+! -%! 8*FFT($/'! '/DF7C''%5! D-+(T($/'! '/DF7C''%5! 
,70%*F(-0(%!7+!('/D7+-+C!=7+O'+%5!-06!$0,F*6$0.!F$-<$F$($'%!87+!,7/D'0%-($705!,F-$/%!87+!=7+O'+%^! 
,7/D'0%-($70! 7+! [NL&5! 7+! ,F-$/%! 7+! 7(#'+! .+$'I-0,'%! <C! '/DF7C''%! -%%'+($0.! =+70.8*F! 
('+/$0-($705!<+'-,#!78!,70(+-,(5!(7+(5!7+!7(#'+!I$7F-($70!78!F-=!<C!N'FF'+!7+!-0C!78!$(%!-88$F$-('%! 
-+$%$0.!8+7/!-0C!8-,(5!'I'0(!7+!,$+,*/%(-0,'!=#'(#'+!D+'!7+!D7%(TJF7%$0.!S-('P! 


1#4,70%($(*($0.!$06'<('60'%%!17(#'+!(#-0!-0C!&%%*/'6!`$-<$F$($'%4P! 


1$4*06'+!-0C!,70(+-,(%!87+!-0C!,70(+-,(*-F!7<F$.-($70%!78!N'FF'+!$0,F*6$0.!<*(!07(!F$/$('6!(75! 
-0C!%*<,70(+-,(!7+!%*DDF$'+!-.+''/'0(!+'F-('6!(7!-0C!A70T>706'6!)+7Z',(!$0,*++'6!D+$7+!(7!(#'! 
)'($($70!S-('5!.*-+-0(''%5!=-++-0($'%5!070T6$%,F7%*+'!-.+''/'0(%5!,708$6'0($-F$(C!-.+''/'0(%5!7+! 
070T%7F$,$(-($70!-.+''/'0(%5!7+!070T,7/D'($($70!-.+''/'0(%P! 


1Z487+!(-H'%5!$0,F*6$0.!D-C+7FF!(-H'%5!$8!-0C5!-06!-0C!<*FO!%-F'%!F$-<$F$($'%P! 


1O407(=$(#%(-06$0.!-0C(#$0.!(7!(#'!,70(+-+C!-06!*0F'%%!7(#'+=$%'!'HD+'%%FC!-%%*/'6!<C! 
>*C'+!#'+'*06'+5!-0C!-06!-FF!7<F$.-($70!(7!+'D-C5!+'8*06!7+!7(#'+=$%'!+'(*+0!-0C!8*06%!7+!-0C! 
F$-<$F$(C!87+!"-H'%!7+!-0C!7(#'+!`$-<$F$(C5!$0!'-,#!,-%'5!$0!,700',($70!=$(#!-0C!+'F$'8!D+7.+-/!7+! 
J7+70-I$+*%!F'.$%F-($705!=#'(#'+!D'+(-$0$0.!(75!7+!-,,+*$0.!7+!-+$%$0.!6*+$0.5!(#'!D+'TJF7%$0.!7+! 
D7%(TJF7%$0.!D'+$76P! 


1F4-FF!%'I'+-0,'!-06!D7%(T('+/$0-($70!7<F$.-($70%!-06!7(#'+!'/DF7C/'0(T+'F-('6!F$-<$F$($'%! 
=$(#!+'.-+6!(7!-0C!'/DF7C''!=#7!67'%!07(!<',7/'!-0!'/DF7C''!78!>*C'+5!-06!-FF!F$-<$F$($'%!-+$%$0.! 
7*(!78!-0C!070T=-.'!7+!<'0'8$(!F$-<$F$($'%!+'F-('6!(7!'/DF7C/'0(!17+!(#'!('+/$0-($70!78!'/DF7C/'0(! 
$0,F*6$0.!,F-$/%!+'F-('6!(7!6$%D*('%!7+!F$($.-($7045!'/DF7C''!<'0'8$(%!7+!7(#'+!'/DF7C/'0(T+'F-('6! 
F$-<$F$($'%!7(#'+!(#-0!-%!%'(!87+(#!$0!N',($70!Q?;91<4P! 


1/4+'F-($0.!(7!-0C!N'FF'+!d;Q1O4!DF-0P! 


104+'F-($0.!(7!-!<+'-,#!78!-0C!,'+($8$,-($705!+'D+'%'0(-($70!7+!070T,7/DF$-0,'!=$(#!-0C! 
,7I'0-0(!/-6'!<C!N'FF'+!=$(#!+'%D',(!(7!7+!+'F-($0.!(7!7<(-$0$0.!-0C!8*06%!8+7/!-0C!8'6'+-F!7+!%(-('! 
.7I'+0/'0(!6*+$0.!(#'!J[E@STQW!D-06'/$,5!$0,F*6$0.5!=$(#7*(!F$/$(-($705!D*+%*-0(!(7!-0C!+'F$'8! 
D+7.+-/P!7+! 


17487+! (+-0%-,($70! 'HD'0%'%! $0,*++'6! <C! N'FF'+5! $0,F*6$0.! ,7//$%%$70%5! 8''%! 7+! 7(#'+! 
,7/D'0%-($70!(7!<+7O'+%!7+!$0I'%(/'0(!<-0O'+%!-+$%$0.!7*(!78!(#$%!&.+''/'0(?! 


"0?39:2%FGHT?!!(98=%:J%E:88?!!N'FF'+!%#-FF!<'-+!(#'!+$%O!78!F7%%!785!-06!-FF!7<F$.-($70%!(7! 
$0%*+'5!(#'!>*%$0'%%!-06!(#'!D+7D'+(C!78!-0C!(#$+6!D-+($'%!$0!(#'!D7%%'%%$705!,*%(76C!7+!,70(+7F!78! 
N'FF'+!7+!87+!=#$,#!N'FF'+!$%!+'%D70%$<F'5!D+$7+!(7!(#'!JF7%$0.!S-('5!-06!%*,#!+$%O!78!F7%%!-06! 
7<F$.-($70!(7!$0%*+'!=$(#!+'%D',(!(7!(#'!)*+,#-%'6!&%%'(%!%#-FF!(+-0%8'+!8+7/!N'FF'+!(7!>*C'+!-(!(#'! 
G88',($I'!"$/'!70!(#'!JF7%$0.!S-('?! 


Case 22-16159-CMG Doc 25-1 Filed 08/05/22 Entered 08/05/22 12:24:48 Desc 
Exhibit A Page 5 of 46 


Case 22-16159-CMG Doc 93 Filed 08/27/22 Entered 08/28/22 00:24:25 Desc Imaged 


Certificate of Notice Page 39 of 82 


! 
V! 


"0?39:2%FGHU?!!):289@0/<39:2?! "#'! -..+'.-('! D*+,#-%'! D+$,'! 12)*+,#-%'! )+$,'34! 


,70%$6'+-($70!87+!(#'!)*+,#-%'6!&%%'(%!%#-FF!'_*-F!(#'!87FF7=$0.]! 


1-4!A$0'!L*06+'6!N'I'0(CT\$I'!"#7*%-06!S7FF-+%!1eWfV5;;;?;;45!DF*%! 


1<4!"#'!-%%*/D($70!<C!>*C'+!78!(#'!&%%*/'6!`$-<$F$($'%P!DF*%! 


1,4!&0!-/7*0(!'_*-F!(7!(#'!.+7%%!-/7*0(!>*C'+!+','$I'%!8+7/!-FF!(#'!7=0'+%!70!(#'!A70T 
>706'6!)+7Z',(%!$0,F*6$0.5!<*(!07(!F$/$('6!(75!A70T>706'6!&,,7*0(%!M','$I-<F'!F'%%!>*C'+^%! 
,7%(%!(7!,7/DF'('!-FF!N'FF'+^%!+'/-$0$0.!7<F$.-($70%!*06'+!(#'!A70T>706'6!)+7Z',(%!$0,F*6$0.5!<*(! 
07(!F$/$('6!(75!>*C'+^%!D-C/'0(!78!N'FF'+^%!*0$70!7<F$.-($70%!-06!(#'!-/7*0(!>*C'+!-%%*/'%! 
D*+%*-0(!(7!(#'!S@)!`7-05!F'%%!>*C'+^%!7I'+#'-6!-FF7,-($70!'_*-F!(7!QVg!78!>*C'+^%!,7%(%!(7! 
,7/DF'('!(#'!A70T>706'6!)+7Z',(%!/*F($DF$'6!<C!QVg!187+!'H-/DF'5!$8!(#'!-/7*0(!*06'+!(#$%! 
87+/*F-!'_*-F%!eQ;;5;;;5!(#'0!(#'!S'<(7+^%!'%(-('!=7*F6!<'!'0($(F'6!(7!eQV5;;;!-06!(#'!>*C'+! 
=7*F6!<'!'0($(F'6!(7!ehV5;;;4P!DF*%! 


164!>*C'+^%! -.+''/'0(! (7! ,7/DF'('! (#'! N'FF'+^%! +'/-$0$0.! 7<F$.-($70%! *06'+! (#'! A70T 
>706'6!)+7Z',(%?! 


1'4!N'I'0(CT\$I'!"#7*%-06!S7FF-+%!1efV5;;;?;;45!D-C-<F'!(7!(#'!N'FF'+^%!>-0O+*D(,C!J-%'! 
D+78'%%$70-F%5!=#'0!>*C'+!#-%!,7FF',('6!%*,#!-/7*0(%!=$(#!+'%D',(!(7!(#'!A70T>706'6!&,,7*0(%! 
M','$I-<F'!(#-(!-+'!'_*-F!(7!(#'!-/7*0(!78!F$-<$F$($'%!6'%,+$<'6!$0!N',($70!Q?;91<4!-06!1,4!%*,#!(#-(! 
(#'C!-+'!+'D-$6!$0!8*FF?! 


"0?39:2%FGHV?!&6/?I<80%&/9?0%!44:?<39:2?!!"#'!)*+,#-%'!)+$,'!=$FF!<'!-FF7,-('6!87+!"-H! 
D*+D7%'%!1(#'!2&FF7,-($7034!-/70.!(#'!)*+,#-%'6!&%%'(%!$0!(#'!%7F'!6$%,+'($70!78!(#'!>*C'+?! 


"0?39:2%FGHW?&/:M(<39:28?!&(!JF7%$0.5!(#'!)-+($'%!%#-FF!D+7T+-('!D'+%70-F!D+7D'+(C!F'-%'! 
D-C/'0(%5!-06!D'+%70-F!D+7D'+(C!(-H'%!-06!7(#'+!-%%'%%/'0(%5!-06!-FF!7(#'+!$('/%!78!$0,7/'!-06! 
'HD'0%'!(#-(!-+'!07+/-FFC!D+7T+-('6!*D70!-!%-F'!78!-%%'(%!78!-!.7$0.!,70,'+05!$8!-0C?! 
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,706$($70%!78!(#$%!&.+''/'0(5!(#'!,F7%$0.!78!(#'!D*+,#-%'!-06!%-F'!78!(#'!)*+,#-%'6!&%%'(%!-06!(#'! 
7(#'+!(+-0%-,($70%!,70('/DF-('6!<C!(#$%!&.+''/'0(!-06!(#'!N-F'![+6'+!1(#'!2)4:892.34!%#-FF!(-O'! 
DF-,'!70!(#'!'88',($I'!6-('!=#$,#!%#-FF!<'!(#'!6-('!(#-(!(#'!N-F'![+6'+!<',7/'%!8$0-F!-06!070T 
-DD'-F-<F'!1(#'!2)4:892.%;<3034!-(!(#'!788$,'%!78!>*C'+P!D+7I$6'65!#7='I'+5!(#-(!(#'!JF7%$0.!/-C! 
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,7D$'%5!$0!'-,#!,-%'!(7!<'!#'F6!$0!'%,+7=!D'06$0.!-*(#7+$a-($70!78!(#'$+!+'F'-%'!<C!(#'!D-+($'%5!-06! 
(#'!D#C%$,-F!-(('06-0,'!78!(#'!D-+($'%!-(!(#'!JF7%$0.!%#-FF!07(!<'!+'_*$+'6?!!"#'!JF7%$0.!%#-FF!<'! 
6''/'6!(7!7,,*+!-(!Q:];Q!-?/?!70!(#'!JF7%$0.!S-('?!! 
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1$4! 
-! >$FF! 78! N-F'! -06! &%%$.0/'0(! -06! &%%*/D($70! &.+''/'0(! $0! (#'! 87+/! 
-((-,#'6!-%!#QI9K93%!!#'+'(7!1(#'!25944%:J%"<4034!'H',*('6!<C!N'FF'+5!*06'+!=#$,#!N'FF'+!(+-0%8'+%! 
(7!>*C'+!-FF!78!(#'!)*+,#-%'6!&%%'(%!18+''!-06!,F'-+!78!-FF!G0,*/<+-0,'%!7(#'+!(#-0!)'+/$(('6! 
G0,*/<+-0,'%4!-06!&%%*/'6!`$-<$F$($'%P!! 


1$$4! 
=$(#!+'%D',(!(7!-0C!)*+,#-%'6!&%%'(%!(#-(!-+'!/7(7+!I'#$,F'%5!(+-$F'+%!7+! 
7(#'+!'_*$D/'0(!87+!=#$,#!7=0'+%#$D!$%!'I$6'0,'6!<C!-!,'+($8$,-('!78!($(F'5!(#'!,'+($8$,-('%!78!($(F'! 
'I$6'0,$0.!N'FF'+!-%!(#'!7=0'+!78!%*,#!)*+,#-%'6!&%%'(%5!8+''!-06!,F'-+!78!-FF!G0,*/<+-0,'%5!-06! 
D+7D'+FC!'067+%'6!87+!(+-0%8'+!(7!>*C'+P!! 


1$$$4! 
-!,'+($8$,-('!'H',*('6!<C!-0!'H',*($I'!788$,'+!78!N'FF'+!,'+($8C$0.!1&4!(#-(! 
-((-,#'6!(#'+'(7!-+'!(#'!+'%7F*($70%!78!(#'!6$+',(7+%!78!N'FF'+^%!*F($/-('!D-+'0(!'0($(C5!6*FC!-67D('6! 
-06!$0!'88',(5!=#$,#!-*(#7+$a'!(#'!'H',*($705!6'F$I'+C!-06!D'+87+/-0,'!78!(#$%!&.+''/'0(!-06!(#'! 
67,*/'0(%!(7!<'!6'F$I'+'6!#'+'*06'+!-06!(#'!(+-0%-,($70%!,70('/DF-('6!#'+'<C5!-06!1>4%-%!(7!(#'! 
0-/'%!-06!%$.0-(*+'%!78!(#'!'H',*($I'!788$,'+%!78!N'FF'+!-*(#7+$a'6!(7!%$.0!(#$%!&.+''/'0(!-06!(#'! 
67,*/'0(%!(7!<'!6'F$I'+'6!#'+'*06'+P!! 


1$I4! 
-!,'+($8$,-('!78!(#'!A'=!B'+%'C!N',+'(-+C!78!N(-('!-%!(7!(#'!'H$%('0,'!78!N'FF'+! 
-06!(#'!.776!%(-06$0.!78!N'FF'+5!'-,#!6-('6!07(!/7+'!(#-0!8$I'!1V4!6-C%!D+$7+!(7!(#'!JF7%$0.!S-('P!! 


1I4! 
(7!(#'!'H('0(!N'FF'+!+','$I'6!-0C!+'F$'8!D+7.+-/!8*06%!(7!=#$,#!$(!$%!07(! 
'0($(F'6!(7!+'(-$0!$0,F*6$0.!%',706!+7*06!)-C+7FF!)+7(',($70!)+7.+-/!8*06$0.5!N'FF'+!%#-FF!#-I'! 
+'D-$6!7+!+'8*06'6!-FF!%*,#!8*06%!-06!D+7I$6'6!'I$6'0,'!78!%*,#!D-C/'0(%!7+!87+.$I'0'%%P!! 


1I$4! 
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1I$$$4! &!8$0-F!070T-DD'-F-<F'!N-F'![+6'+!$%%*'6!<C!(#'!R0$('6!N(-('%!>-0O+*D(,C! 
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1I$4! 
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!($D)E#%DDD% 
(#&(#"#-$!$DC-"%!-;%Y!((!-$D#"%CX%"#EE#(% 
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67,*/'0(%!(7!<'!6'F$I'+'6!<C!$(!#'+'*06'+!-06!(#'!,70%*//-($70!78!(#'!(+-0%-,($70%!,70('/DF-('6! 
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D-+($'%!(#'+'(74!(#$%!&.+''/'0(!-06!(#'!67,*/'0(%!(7!<'!6'F$I'+'6!<C!N'FF'+!#'+'*06'+!,70%($(*('! 
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"0?39:2%RGHPG%%-:%):2J49?38G%%"#'!'H',*($705!6'F$I'+C!-06!D'+87+/-0,'!<C!N'FF'+!78!(#$%! 
&.+''/'0(!-06!(#'!7(#'+!67,*/'0(%!(7!<'!6'F$I'+'6!<C!$(!#'+'*06'+5!-06!(#'!,70%*//-($70!78!(#'! 
(+-0%-,($70%!,70('/DF-('6!#'+'<C!-06!(#'+'<C5!67!07(!-06!=$FF!07(]!1-4!I$7F-('!7+!,708F$,(!=$(#!(#'! 
,'+($8$,-('!78!87+/-($70!7+!7(#'+!7+.-0$a-($70-F!67,*/'0(%!78!N'FF'+P!1<4!I$7F-('!7+!,708F$,(!=$(#! 
-0C!Z*6./'0(5!7+6'+5!6',+''5!%(-(*('5!F-=5!7+6$0-0,'5!+*F'!7+!+'.*F-($70!-DDF$,-<F'!(7!N'FF'+P!1,4! 
+'_*$+'!-0C!-DD+7I-F!7+!D'+/$(!785!7+!8$F$0.!7+!+'.$%(+-($70!=$(#5!7(#'+!-,($70!<C5!-0C!.7I'+0/'0(-F! 
'0($(C!7(#'+!(#-0!-DD+7I-F!8+7/!(#'!>-0O+*D(,C!J7*+(P!7+!164!=$FF!07(!,708F$,(!$0!-0C!/-('+$-F! 
+'%D',(!=$(#!7+!+'%*F(!$0!-0C!I$7F-($70!78!7+!6'8-*F(!*06'+!1=$(#!7+!=$(#7*(!07($,'!7+!F-D%'!78!($/'! 
7+!<7(#4!7+!.$I'!+$%'!(7!-!+$.#(!78!('+/$0-($705!,-0,'FF-($70!7+!-,,'F'+-($70!78!-0C!7<F$.-($705!F$'0! 
7+!F7%%!78!-!<'0'8$(!*06'+5!7+!D'+/$(!(#'!-,,'F'+-($70!78!-0C!7<F$.-($70!7+!+'%*F(!$0!(#'!,+'-($70!78! 
-0C! G0,*/<+-0,'! 17(#'+! (#-0! -! )'+/$(('6! GH,'D($704! *D70! (#'! )*+,#-%'6! &%%'(%! *06'+! -0C! 
,70(+-,(5!-0C!F-=!-DDF$,-<F'!(7!(#'!>*%$0'%%!7+!-0C!78!(#'!)*+,#-%'6!&%%'(%?!N,#'6*F'!9?;:!,70(-$0%! 
-!F$%(!78!-FF!D'+/$(%!-06!F$,'0%'%!+'_*$+'6!(7!7D'+-('!(#'!>*%$0'%%?! 


"0?39:2%RGHRG%%$9340%3:%&6/?I<80@%!88038G%%N'FF'+!7=0%!-06!#-%!.776!-06!/-+O'(-<F'!($(F'! 
(7!(#'!)*+,#-%'6!&%%'(%5!=#$,#!%#-FF!<'!8+''!-06!,F'-+!78!-FF!G0,*/<+-0,'%!7(#'+!(#-0!)'+/$(('6! 
G0,*/<+-0,'%! 87FF7=$0.! (#'! +'F'-%'! <C! X-0-%_*-0! >-0O! 78! $(%! F$'0%! *D70! $(%! +','$D(! 78! (#'! 
)*+,#-%'!)+$,'!70!(#'!JF7%$0.!S-('5!D*+%*-0(!(7!(#'!N-F'![+6'+?!!RD70!(#'!,70%*//-($70!78!(#'! 
JF7%$0.!D*+%*-0(!(7!(#$%!&.+''/'0(!-06!(#'!N-F'![+6'+5!>*C'+!=$FF!7=0!-06!#-I'!.776!($(F'!(7!(#'! 
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"0?39:2%RGHSG% % E0.<4% &/:?00@92.8G% % "#'+'! $%! 07! ,F-$/5! -,($705! %*$(5! D+7,''6$0.5! 
.7I'+0/'0(-F!$0I'%($.-($705!$0Z*0,($70!7+!7+6'+!1'-,#5!-0!2!?39:234!78!-0C!0-(*+'!D'06$0.!7+5!(7! 
N'FF'+^%!O07=F'6.'5!(#+'-('0'6!-.-$0%(!7+!<C!N'FF'+!7+!-0C!/'/<'+!7+!&88$F$-('!78!N'FF'+1-4!+'F-($0.! 
(7!7+!-88',($0.!(#'!)*+,#-%'6!&%%'(%!7+!(#'!>*%$0'%%P!7+!1<4!(#-(!,#-FF'0.'%!7+!%''O%!(7!D+'I'0(5! 
'0Z7$0! 7+! 7(#'+=$%'! 6'F-C! (#'! ,706*,(! 78! -0C! D7+($70! 78! (#'! >*%$0'%%! 7+! (#'! (+-0%-,($70%! 
,70('/DF-('6!<C!(#$%!&.+''/'0(?!!&((-,#'6!$%!N,#'6*F'!9?;d!=$(#!O07=0!D'06$0.!&,($70%!-.-$0%(! 
(#'!N'FF'+! 


"0?39:2%RGHTG%%D286/<2?0?!!N,#'6*F'!9?;V!F$%(%!-FF!$0%*+-0,'!D7F$,$'%!/-$0(-$0'6!<C!N'FF'+! 


-%!78!(#'!6-('!78!(#$%!&.+''/'0(!,7I'+$0.!(#'!7=0'+%#$D!-06!7D'+-($70!78!(#'!>*%$0'%%5!GH,'D(!-%! 
6'%,+$<'6!70!N,#'6*F'!9?;V5!-FF!78!%*,#!D7F$,$'%!-+'!07=!-06!=$FF!<'!*0($F!(#'!,7/DF'($70!78!(#'! 
[=0'+^%!J70(+-,(%!+'/-$0!$0!8*FF!87+,'!-06!'88',(?!!N'FF'+!#-%!07(!+','$I'6!07($,'!78!6'8-*F(!*06'+! 
-0C! %*,#! D7F$,C! 7+! 07($,'! 78! -0C! D'06$0.! 7+! (#+'-('0'6! ('+/$0-($70! 7+! ,-0,'FF-($705! ,7I'+-.'! 
F$/$(-($70!7+!+'6*,($70!7+!/-('+$-F!D+'/$*/!$0,+'-%'!=$(#!+'%D',(!(7!-0C!%*,#!D7F$,C?! 


"0?39:2%RGHUG% % 5/:=0/8G% % A7% <+7O'+5! 8$06'+! 7+! $0I'%(/'0(! <-0O'+! $%! '0($(F'6! (7! -0C! 
<+7O'+-.'5!8$06'+^%!7+!7(#'+!8''!7+!,7//$%%$70!$0!,700',($70!=$(#!(#'!(+-0%-,($70%!,70('/DF-('6! 
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"0?39:2%RGHV?!!N,#'6*F'!Q?;Q1-4!%'(%!87+(#!-0!-,,*+-('!-,,7*0(!78!(#'!-6Z*%('6!,70(+-,(! 
<-F-0,'!$0,F*6$0.!-0C!-DD+7I'!,#-0.'%!7+6'+5!(#'!-/7*0(!<$FF'6!(7!6-('5!(#'!-/7*0(!,7FF',('6!<C! 
N'FF'+! (7! 6-('5! (#'! -/7*0(! 78! -0C! 6$%D*('6! ,#-0.'! 7+6'+%5! -06! (#'! -/7*0(! 78! -0C! ,F-$/'6! 7+! 
(#+'-('0'6!<-,OT,#-+.'%!<C!-0C!7=0'+!70!(#'!A70T>706'6!)+7Z',(%!-%!78!(#'!JF7%$0.!S-('?! 
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! 
W! 


!($D)E#%D\% 
(#&(#"#-$!$DC-"%!-;%Y!((!-$D#"%CX%5']#(% 


>*C'+!+'D+'%'0(%!-06!=-++-0(%!(7!N'FF'+!(#-(!(#'!%(-('/'0(%!,70(-$0'6!$0!(#$%!!/39?40%D\!-+'! 
(+*'! -06! ,7++',(! 70! -06! -%! 78! (#'! JF7%$0.! S-('?! ! \7+! D*+D7%'%! 78! (#$%! !/39?40% D\5! 2>*C'+^%! 
O07=F'6.'53!2O07=F'6.'!78!>*C'+3!-06!-0C!%$/$F-+!D#+-%'%!%#-FF!/'-0!(#'!-,(*-F!O07=F'6.'!78! 
-0C!'H',*($I'!788$,'+!78!>*C'+?! 


"0?39:2%SGHFG% % C/.<29Z<39:2% <2@% !63I:/937[% #2J:/?0<K94937G% % >*C'+! $%! -! A'=! B'+%'C! 
,7/D-0C!6*FC!7+.-0$a'65!I-F$6FC!'H$%($0.!-06!$0!.776!%(-06$0.!*06'+!(#'!F-=%!78!(#'!N(-('!78!A'=! 
B'+%'C?!>*C'+!#-%!8*FF!D7='+!-06!-*(#7+$(C!(7!'0('+!$0(7!(#$%!&.+''/'0(!-06!(#'!7(#'+!67,*/'0(%! 
(7! <'! 6'F$I'+'6! <C! $(! #'+'*06'+5! (7! ,-++C! 7*(! $(%! 7<F$.-($70%! #'+'*06'+! -06! (#'+'*06'+! -06! (7! 
,70%*//-('! (#'! (+-0%-,($70%! ,70('/DF-('6! #'+'<C! -06! (#'+'<C?! "#'! 'H',*($705! 6'F$I'+C! -06! 
D'+87+/-0,'!<C!>*C'+!78!(#$%!&.+''/'0(!-06!(#'!7(#'+!67,*/'0(%!(7!<'!6'F$I'+'6!<C!$(!#'+'*06'+! 
-06! (#'! ,70%*//-($70! 78! (#'! (+-0%-,($70%! ,70('/DF-('6! #'+'<C! -06! (#'+'<C! #-I'! <''0! 6*FC! 
-*(#7+$a'6!<C!-FF!+'_*$%$('!F$/$('6!F$-<$F$(C!,7/D-0C!-,($70!70!(#'!D-+(!78!>*C'+?!"#$%!&.+''/'0(! 
-06! (#'! 7(#'+! 67,*/'0(%! (7! <'! 6'F$I'+'6! <C! >*C'+! #'+'*06'+! #-I'! <''0! 6*FC! 'H',*('6! -06! 
6'F$I'+'6!<C!>*C'+5!-06!1-%%*/$0.!6*'!-*(#7+$a-($705!'H',*($70!-06!6'F$I'+C!<C!(#'!7(#'+!D-+($'%! 
(#'+'(74!(#$%!&.+''/'0(!-06!(#'!7(#'+!67,*/'0(%!(7!<'!6'F$I'+'6!<C!>*C'+!#'+'*06'+!,70%($(*('! 
F'.-F5!I-F$6!-06!<$06$0.!7<F$.-($70%!78!>*C'+!'087+,'-<F'!-.-$0%(!>*C'+!$0!-,,7+6-0,'!=$(#!(#'$+! 
+'%D',($I'!('+/%5!%*<Z',(!(7!(#'!'88',(!78!-0C!-DDF$,-<F'!<-0O+*D(,C5!+'7+.-0$a-($705!$0%7FI'0,C!7+! 
%$/$F-+! F-=%! -88',($0.! ,+'6$(7+%^! +$.#(%! -06! +'/'6$'%! .'0'+-FFC! -06! (7! (#'! '88',(! 78! .'0'+-F! 
D+$0,$DF'%!78!'_*$(C?! 


"0?39:2%SGHPG%%-:%):2J49?38G%%"#'!'H',*($705!6'F$I'+C!-06!D'+87+/-0,'!<C!>*C'+!78!(#$%! 
&.+''/'0(!-06!(#'!67,*/'0(%!(7!<'!6'F$I'+'6!#'+'*06'+5!-06!(#'!,70%*//-($70!78!(#'!(+-0%-,($70%! 
,70('/DF-('6!#'+'<C!-06!(#'+'<C5!67!07(!-06!=$FF!07(]!1-4!I$7F-('!7+!,708F$,(!=$(#!(#'!,'+($8$,-('!78! 
87+/-($705!(#'!F$/$('6!F$-<$F$(C!,7/D-0C!-.+''/'0(!7+!7(#'+!7+.-0$a-($70-F!67,*/'0(%!78!>*C'+P! 
7+! 1<4!I$7F-('! 7+! ,708F$,(! =$(#! -0C! Z*6./'0(5! 7+6'+5! 6',+''5! %(-(*('5! F-=5! 7+6$0-0,'5! +*F'! 7+! 
+'.*F-($70!-DDF$,-<F'!(7!>*C'+?!!! 


"0?39:2%SGHRG%%E0.<4%&/:?00@92.8G%"#'+'!$%!07!&,($70!78!-0C!0-(*+'!D'06$0.!7+5!(7!>*C'+^%! 
O07=F'6.'5!(#+'-('0'6!-.-$0%(!7+!<C!>*C'+!(#-(!,#-FF'0.'%!7+!%''O%!(7!D+'I'0(5!'0Z7$0!7+!7(#'+=$%'! 
6'F-C!(#'!(+-0%-,($70%!,70('/DF-('6!<C!(#$%!&.+''/'0(?!! 


"0?39:2%SGHSG% % 5/:=0/8G% A7! <+7O'+5! 8$06'+! 7+! $0I'%(/'0(! <-0O'+! $%! '0($(F'6! (7! -0C! 
<+7O'+-.'5!8$06'+^%!7+!7(#'+!8''!7+!,7//$%%$70!$0!,700',($70!=$(#!(#'!(+-0%-,($70%!,70('/DF-('6! 
<C!(#$%!&.+''/'0(!<-%'6!*D70!-++-0.'/'0(%!/-6'!<C!7+!70!<'#-F8!78!>*C'+?! 
! 
!($D)E#%\% 
!;;D$DC-!E%)C\#-!-$"%% 


"0?39:2%TGHFG% % !??088% 3:% D2J:/1<39:2% <2@% #1>4:7008?! ! >'(=''0! (#'! 6-('! 78! (#$%! 
&.+''/'0(!-06!(#'!JF7%$0.!S-('5!N'FF'+!%#-FF!D+7I$6'!>*C'+!1$4!-,,'%%5!6*+$0.!07+/-F!<*%$0'%%! 
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#7*+%!-06!*D70!+'-%70-<F'!D+$7+!07($,'5!(7!-06!(#'!+$.#(!(7!$0%D',(5!(#'!<77O%!-06!+',7+6%5!F$($.-($70! 
/-('+$-F%!-06!7(#'+!67,*/'0(%!-06!$087+/-($70!+'F-($0.!(7!(#'!>*%$0'%%5!(#'!)*+,#-%'6!&%%'(%5!-06! 
(#'! &%%*/'6! `$-<$F$($'%P! 1$$4! -,,'%%5! 6*+$0.! 07+/-F! <*%$0'%%! #7*+%! -06! *D70! +'-%70-<F'! D+$7+! 
07($,'5! (7! (#'! N'FF'+^%! '/DF7C''%! -06! %#-FF! 8*+0$%#! >*C'+! -06! $(%! M'D+'%'0(-($I'%! =$(#! %*,#! 
-66$($70-F!8$0-0,$-F!-06!7D'+-($0.!6-(-!-06!7(#'+!$087+/-($70!78!(#'!N'FF'+!$0!(#'$+!D7%%'%%$705! 
,*%(76C!7+!,70(+7F!+'F-($0.!(7!(#'!>*%$0'%%5!(#'!)*+,#-%'6!&%%'(%5!-06!(#'!&%%*/'6!`$-<$F$($'%!-%! 
>*C'+!7+!$(%!M'D+'%'0(-($I'%!/-C!8+7/!($/'T(7T($/'!+'-%70-<FC!+'_*'%(P!-06!1$$$4!=$(#!,70(-,(! 
$087+/-($70!-06!$0(+76*,($70%!-06!8-,$F$(-('!$0!-0C!6$%,*%%$70%!-(!>*C'+^%!+'_*'%(5!=$(#!I'067+%! 
-06!,*%(7/'+%!78!(#'!>*%$0'%%!=$(#!+'%D',(!(7!(#'!)*+,#-%'6!&%%'(%!-06!&%%*/'6!`$-<$F$($'%?! 


"0?39:2%TGHPG%%C>0/<39:28?!\+7/!(#'!6-('!#'+'78!*0($F!(#'!JF7%$0.!S-('5!(#'!N'FF'+!%#-FF5! 
=$(#!+'%D',(!(7!(#'!>*%$0'%%!1*0F'%%!D+$7+!=+$(('0!,70%'0(!78!>*C'+!$%!+','$I'65!=#$,#!,70%'0(! 
%#-FF!07(!<'!*0+'-%70-<FC!=$(##'F65!,706$($70'6!7+!6'F-C'64]! 


1-4! 
,-++C!70!(#'!>*%$0'%%!$0!%*<%(-0($-FFC!(#'!%-/'!/-00'+!-%!$(!#-%!#'+'(787+'!-06!07(! 
/-O'!-0C!/-('+$-F!,#-0.'!$0!D'+%700'F5!7D'+-($70%5!8$0-0,'!7+!-,,7*0($0.!D7F$,$'%!1*0F'%%!+'_*$+'6! 
*06'+!Y&&)4!78!(#'!)*+,#-%'6!&%%'(%P! 


1<4! 
/-$0(-$0!(#'!)*+,#-%'6!&%%'(%5!-06!-FF!D-+(%!(#'+'785!$0!.776!=7+O$0.!7+6'+!-06! 
,706$($70!-%!,*++'0(FC!7D'+-('6P! 


1,4! 
D'+87+/!$(%!7<F$.-($70%! *06'+!A70T>706'6!)+7Z',(%!,70%$%('0(!=$(#!$(%! 7+6$0-+C! 
,7*+%'!78!<*%$0'%%P! 


164! 
O''D!$0!8*FF!87+,'!-06!'88',(!D+'%'0(!$0%*+-0,'!D7F$,$'%!70!(#'!>*%$0'%%!7+!$8!-!D7F$,C! 
$%!,-0,'F'6!7+!('+/$0-('6!$0!(#'!7+6$0-+C!,7*+%'!78!>*%$0'%%5!$(!=$FF!<'!,70,*++'0(FC!+'DF-,'6!=$(#! 
-!D7F$,C!7+! -++-0.'/'0(!=$(#!,7/D-+-<F'!%$/$F-+!,7I'+-.'5!=$(#!07!.-D!$0!,7I'+-.'5! -%!%*,#! 
,7I'+-.'!'H$%('6!-%!78!(#'!6-('!#'+'78P!! 


1'4! 
1$4!/-$0(-$0!-06!D+'%'+I'!(#'!<*%$0'%%!7+.-0$a-($70!=$(#!+'%D',(!(7!(#'!A70T!>706'6! 
)+7Z',(%!-06!(#'!)*+,#-%'6!&%%'(%!$0(-,(5!-06!1$$4!*%'!,7//'+,$-FFC!+'-%70-<F'!'887+(%!(7!+'(-$0! 
D+'%'0(!G/DF7C''%!78!(#'!>*%$0'%%!-06!/-$0(-$0!$(%!+'F-($70%#$D%!=$(#!%*DDF$'+%5!,*%(7/'+%!-06! 
7(#'+%!#-I$0.!<*%$0'%%!+'F-($70%!=$(#!(#'!>*%$0'%%P! 


184! 
D'+/$(! -06! -FF7=! +'-%70-<F'! -,,'%%! <C! >*C'+! (7! /-O'! 788'+%! 78! D7%(TJF7%$0.! 
'/DF7C/'0(!(7!-0C!78!(#'!N'FF'+^%!D'+%700'F!+'F-('6!(7!(#'!>*%$0'%%P! 


1.4! 
($/'FC!8$F'!7+!,-*%'!(7!<'!8$F'6!-FF!+'D7+(%5!07($,'%!-06!(-H!+'(*+0%!+'F-($0.!(7!(#'! 
>*%$0'%%!+'_*$+'6!(7!<'!8$F'6!=$(#!-0C!.7I'+0/'0(-F!'0($(C5!D-C!-FF!+'_*$+'6!(-H'%!-%!(#'C!,7/'! 
6*'P! 


1#4! 
,7/DFC! $0! -FF! /-('+$-F! +'%D',(%! =$(#! -FF! F-=%! 1$0,F*6$0.! G0I$+70/'0(-F! `-=%4! 
-DDF$,-<F'!(7!(#'!,706*,(!78!(#'!>*%$0'%%P! 


1$4! 
/-$0(-$0!-FF!/-('+$-F!-DD+7I-F%5!D'+/$(%!-06!'0I$+70/'0(-F!D'+/$(%!+'F-($0.!(7!(#'! 
>*%$0'%%!-06!&%%*/'6!`$-<$F$($'%!$0!.776!%(-06$0.P! 
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1Z4! 
07($8C!>*C'+!=$(#$0!(=7!1:4!>*%$0'%%!S-C%!78!-0C!/-('+$-FFC!-6I'+%'!,#-0.'!(7!(#'! 
,706$($70!78!(#'!>*%$0'%%5!7+!(7!(#'!<*%$0'%%!7+!7D'+-($70%!(#'+'785!$0,F*6$0.!-0C!/-('+$-F!-6I'+%'! 
6'I'F7D/'0(P!-06! 


1O4! 
-887+6!>*C'+!-06!$(%!&88$F$-('%!-0!7DD7+(*0$(C!(7!D+7I$6'!(7!N'FF'+!$0D*(!=$(#!+'%D',(! 
(7!7(#'+!%$.0$8$,-0(!7+!/-('+$-F!/-(('+%!D'+(-$0$0.!(7!(#'!>*%$0'%%?! 


"0?39:2%TGHSG%%5<2=/6>3?7%):6/3%!>>/:O<4?!!N'FF'+!%#-FF!D+7/D(FC!-DDFC!87+!-06!*%'! 
,7//'+,$-FFC!+'-%70-<F'!'887+(%!(7!7<(-$0!-DD+7I-F!78!(#'!N-F'![+6'+5!(#'!87+/!-06!,70('0(!78! 
=#$,#!%#-FF!<'!-,,'D(-<F'!(7!>*C'+?!@8!(#'!N-F'![+6'+!-06!'0(+C!$0(7!(#'!&.+''/'0(!$%!07(!-DD+7I'6! 
<C!(#'!>-0O+*D(,C!J7*+(5!(#'0!(#'!&.+''/'0(!%#-FF!<'!0*FF!-06!I7$6?!! 


"0?39:2%TGHTG%%#1>4:700%,<330/8?!!! 


1-4! 
&(!JF7%$0.5!>*C'+!%#-FF!788'+!'/DF7C/'0(!(7!'-,#!070T*0$70!'/DF7C''!78!N'FF'+!70! 
%*,#!('+/%!1$0,F*6$0.!%-F-+C!-06!'/DF7C''!<'0'8$(%4!(#-(!-+'5!$0!'-,#!,-%'5!07!F'%%!8-I7+-<F'!(7! 
%*,#!'/DF7C''!(#-0!(#'!('+/%!70!=#$,#!%*,#!'/DF7C''!=-%!'/DF7C'6!=$(#!N'FF'+!$//'6$-('FC! 
D+$7+!(7!JF7%$0.?!&FF!'/DF7C''%!=#7!-,,'D(!%*,#!788'+!78!'/DF7C/'0(!/*%(]!1$4!#-I'!/-$0(-$0'65! 
$0!.776!%(-06$0.5!-FF!+'_*$+'6!D+'+'_*$%$('%!-%%7,$-('6!=$(#!(#'$+!D7%$($70%5!-06!1$$4!D-%%!>*C'+^%! 
+'-%70-<F'! 17+! -%! /-06-('6! <C! -DDF$,-<F'! `-=4! 6+*.! -06! <-,O.+7*06! ,#',O! +'_*$+'/'0(%! -%! 
6'('+/$0'6!<C!>*C'+!$0!$(%!%7F'!6$%,+'($70!-06!%#-FF!#'+'$0-8('+!<'!+'8'++'6!(7!-%!(#'!2"+-0%8'++'6! 
G/DF7C''%3!-06!=$FF!<'!#$+'6!<C!>*C'+!-%!78!(#'!JF7%$0.!S-('?! 


1<4! 
>*C'+!=$FF!07(!-%%*/'5!<'87+'5!70!7+!-8('+!(#'!JF7%$0.!S-('5!-0C!N'FF'+!'/DF7C''! 
<'0'8$(! DF-05! 7+! -0C! +$.#(%5! 6*($'%5! 7<F$.-($70%! 7+! F$-<$F$($'%! (#'+'*06'+5! 07+! %#-FF! $(! <',7/'! -! 
%*,,'%%7+! '/DF7C'+! 7+! <'! +'%D70%$<F'! $0! -0C! =-C! 87+! N'FF'+! 7+! -! ,70(+7FF'6! .+7*D! /'/<'+^%! 
D-+($,$D-($70!$0!7+!7<F$.-($70%!7+!+'%D70%$<$F$($'%!=$(#!+'%D',(!(7!-0C!N'FF'+!DF-0?! 


1,4! 
[0!-06!-8('+!(#'!JF7%$0.!S-('5!N'FF'+!%#-FF!<'!+'%D70%$<F'!87+!D+7I$6$0.!,70($0*-($70! 
,7I'+-.'5!-%!+'_*$+'6!<C!N',($70!dWh;>184!78!(#'!J76'!-06!)-+(!U!78!"$(F'!@!78!GM@N&!-0C!%$/$F-+! 
F-=5!$0,F*6$0.!,7/D-+-<F'!%(-('!F-=!12J[>M&345!7+!7(#'+=$%'!D+7I$6'6!<C!N'FF'+!D+$7+!(7!(#'! 
JF7%$0.! S-('! (7! -FF! '/DF7C''%! -06! 87+/'+! '/DF7C''%! 78! (#'! N'FF'+! =#7! -+'! 07(! "+-0%8'++'6! 
G/DF7C''%!1-06!7(#'+!2_*-F$8$'6!<'0'8$,$-+$'%53!-%!6'8$0'6!*06'+!N',($70!U;f194!78!GM@N&5!*06'+! 
J[>M&!=$(#!+'%D',(!(7!%*,#!'/DF7C''%4!=#7!#-I'!7+!#-I'!#-6!-!J[>M&!7+!7(#'+!_*-F$8C$0.! 
'I'0(!16*'!(7!('+/$0-($70!78!'/DF7C/'0(!=$(#!N'FF'+!7+!7(#'+=$%'4!D+$7+!(7!7+!-%!-!+'%*F(!78!(#'! 
JF7%$0.?! 


164! 
N*<Z',(!(7!(#$%!&+($,F'!V5!07(#$0.!,70(-$0'6!$0!(#$%!&.+''/'0(!%#-FF!<'!,70%(+*'6!(7! 


D+'I'0(!(#'!('+/$0-($70!78!'/DF7C/'0(!78!-0C!$06$I$6*-F!"+-0%8'++'6!G/DF7C''?!!A7!D+7I$%$70!78! 
(#$%!&.+''/'0(!%#-FF!,+'-('!-0C!(#$+6!D-+(C!<'0'8$,$-+C!7+!7(#'+!+$.#(%!$0!-0C!D-+(C5!$0,F*6$0.5! 
=$(#7*(! F$/$(-($705! -0C! ,*++'0(! 7+! 87+/'+! '/DF7C''! 1$0,F*6$0.! -0C! <'0'8$,$-+C! 7+! 6'D'06'0(! 
(#'+'784!78!N'FF'+!$0!+'%D',(5!-%!-DDF$,-<F'5!78!,70($0*'6!'/DF7C/'0(!17+!+'%*/'6!'/DF7C/'0(4! 
=$(#!'$(#'+!(#'!>*%$0'%%!7+!>*C'+5!-06!07!D+7I$%$70!78!(#$%!&.+''/'0(!=$FF!,+'-('!-0C!%*,#!+$.#(%! 
$0!-0C!%*,#!)'+%70%!$0!+'%D',(!78!-0C!<'0'8$(%!(#-(!/-C!<'!D+7I$6'65!6$+',(FC!7+!$06$+',(FC5!*06'+! 
-0C!N'FF'+!DF-0!7+!-0C!DF-0!7+!-++-0.'/'0(!=#$,#!/-C!<'!'%(-<F$%#'6!7+!/-$0(-$0'6!<C!>*C'+?!!A7! 
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! 
Q:! 


D+7I$%$70!78!(#$%!&.+''/'0(!=$FF!,70%($(*('!-!F$/$(-($70!70!+$.#(%!(7!-/'065!/76$8C!7+!('+/$0-('! 
-0C!N'FF'+!DF-05!7+!70!(#'!+$.#(!78!>*C'+!(7!-/'065!/76$8C!7+!('+/$0-('!-0C!>*C'+!'/DF7C''!<'0'8$(! 
DF-0?! 


1'4! 
&%!-!,706$($70!(7!>*C'+^%!7<F$.-($70!(7!JF7%'5!(#'!%'0$7+!'/DF7C''%!78!(#'!N'FF'+!(7! 
<'!$6'0($8$'6!<C!>*C'+!07!F-('+!(#-0!('0!1Q;4!6-C%!D+$7+!(7!JF7%$0.!1(#'!2i'C!G/DF7C''%34!%#-FF! 
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BILL OF SALE 


This Bill of Sale (this “Bill of Sale”) is entered into as of this ______day of August 2022 
by and between Assuncao Bros., Inc., (“Seller”), and Vollers Excavation and Construction, Inc., 
(“Buyer”). 


Upon the terms and subject to the conditions of the Asset Purchase Agreement, dated as of 
August_____, 2022 (the “Asset Purchase Agreement”), by and between Buyer and Seller, Seller 
has agreed to sell, and Buyer has agreed to purchase, all right, title and interest in, to and under the 
Purchased Assets. 


For good and valuable consideration, the receipt and sufficiency of which is hereby 
acknowledged, Buyer and Seller, intending to be legally bound, hereby agree as follows: 


1. Defined Terms; Interpretation. Except as otherwise set forth herein, capitalized terms used 


in this Bill of Sale shall have the meanings assigned to them in the Asset Purchase 
Agreement. 
2. Transfer of Purchased Assets. Pursuant to the terms and subject to the conditions of the 


Asset Purchase Agreement, Seller hereby sells, assigns, transfers, and conveys to Buyer 
and its successors and its assigns, and Buyer hereby does purchase from Seller, all of 
Seller’s right, title and interest in, to and under the Purchased Assets, subject only to any 
existing equipment financing or lease agreement. The right, title and interest in and to the 
Purchased Assets that is sold, transferred, conveyed, assigned and delivered by Seller to 
Buyer hereunder collectively constitutes the entire right, title and interest in and to the 
Purchased Assets and upon the Closing, Buyer shall have all right, title and interest in and 
to the Purchased Assets. 
3. Effective Time. This Bill of Sale shall be effective as of the Closing. 


4. Binding Effect; Amendments. This Bill of Sale shall be binding upon, inure to the benefit 


of, and be enforceable by, the parties hereto and their respective legal representatives, 
successors and permitted assigns. Neither this Bill of Sale, nor any term or provision 
hereof, may be amended, modified, superseded or cancelled except by an instrument in 
writing signed by each party hereto. 
5. Headings. The headings used in this Agreement are for reference purposes only and shall 


not affect in any way the meaning or interpretation of this Agreement. 
6. Governing Law. This Agreement shall be governed by and interpreted and construed in 


accordance with the substantive laws of the State of New Jersey without regard to 
applicable choice of law provisions thereof. 
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7. Counterparts. This Agreement may be executed in counterparts, each of which shall be 


deemed an original, but both of which taken together shall constitute one and the same 
agreement, it being understood that all of the parties hereto need not sign the same 
counterpart. Delivery of an executed counterpart of a signature page to this Agreement by 
facsimile or electronic mail shall be as effective as delivery of a manually executed 
counterpart of this Agreement. 


[signature page follows] 
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Job No. _____________ 
Subcontract No. _____________ 


S U B C O N T R A C T 


This Subcontract, made this ______ day of August, 2022 by and between Assuncao Bros., 
Inc., a New Jersey Corporation (“Contractor”), and Vollers Excavating & Construction Company, 
Inc., dba Vollers, 3311 U.S. Highway 22, P.O. Box 5297, North Branch, NJ 08876 
(“Subcontractor”), 


W I T N E S S E T H: 


WHEREAS, on August ____, 2022, (“Petition Date”) Seller filed a voluntary petition 
under Chapter 11 of title 11, United States Code (“Bankruptcy Code”) with the United States 
Bankruptcy Court for the District of New Jersey (“Bankruptcy Court”) bearing case No 22-______ 
(____) (“Petition”); 


WHEREAS, the Contractor and Subcontractor contemplate an Asset Purchase Agreement 
dated as of August___, 2022, between Contractor, as seller, and Subcontractor, as buyer for 
certain assets of Contractor subject to Bankruptcy Court approval (“Asset Purchase Agreement”). 


WHEREAS, the Asset Purchase Agreement requires the parties to enter into a mutually 
agreeable subcontract for the completion of certain Non-bonded Projects as defined in the Asset 
Purchase Agreement. 


In consideration of the mutual promises and covenants herein contained, the Subcontractor 
and the Contractor agree as follows, intending to be legally bound: 


The Subcontractor covenants, promises and agrees to furnish all material and personal 
property and to diligently and fully perform all remaining work hereinafter described for the 
construction of __________________________________, hereinafter called the Project, located 
at 
_____________________for 
the 
use 
and 
benefit 
of 
________________________________________________, hereinafter designated the Owner; in 
accordance with the Prime Contract between the Contractor and the Owner entered into on 
_________________ and hereby incorporated by reference and made a part of this Subcontract. 


Article 1. 
Subcontract Documents and Subcontract Work 


1.1 
The Subcontract Documents consist of: (1) this Agreement; (2) the Prime Contract, 
consisting of the Agreement between the Owner and Contractor and the other Contract Documents 
enumerated therein, including without limitation general conditions, supplemental and/or other 
conditions if any, drawings, and specifications (a list of the drawings and specifications is included 
as Exhibit A – List of Drawings and Specifications); (3) if Contractor does not hold the prime 
contract with the owner, then the Prime Contract between the Owner and general contractor and 
the contract between the general contractor and Contractor, as well as the other Contract 
Documents enumerated in such contracts, including without limitation general conditions, 
supplemental and/or other conditions if any, drawings, and specifications (a list of the drawings 
and specifications is included as Exhibit A – List of Drawings and Specifications); (4) written 
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modifications issued subsequent to the execution of the Agreement between the Owner and 
Contractor, whether before or after the execution of this Agreement; (5) other documents listed in 
Article 39 of this Agreement; and (6) written modifications to this Subcontract issued after 
execution of this Agreement. These form the Subcontract and are as fully a part of the Subcontract 
as if attached to this Agreement or repeated herein. In the event of a conflict, the terms of this 
Agreement will prevail. 


1.2 
The Subcontract may be amended or modified only by a written modification. The 
Subcontract Documents shall not be construed to create a contractual relationship of any kind 
between any persons or entities other than the Contractor and Subcontractor. 


1.3 
Generally, the specifications describe work which cannot be indicated on the 
drawings and indicate types, qualities and methods of installation of the various materials and 
equipment required for the work. It is not intended to mention every item of work in the 
specifications which can be adequately shown on the drawings nor to show on the drawings all 
items of work described or required by the specifications even if they are of such nature that they 
could have been shown thereon. All materials or labor for work which is shown on the drawings 
or is reasonably inferable therefrom as being necessary to produce a finished job shall be provided 
by the respective subcontractors whether or not the work is expressly covered in the specifications. 
Subcontractor shall give Contractor written notice of any condition or omission in the Contract 
Documents that Subcontractor believes is or may be a design error or deficiency. 


1.4 
Subcontractor agrees to furnish all necessary management, supervision, labor, 
materials, machinery, tools, scaffolding, supplies, equipment, engineering, testing, all 
transportation, cartage, handling and hoisting, models, surveys, field measurement, shop drawings, 
protection of work and labor for winter conditions, and/or any other act or thing required to 
diligently and fully perform and complete those portions of the work described in Exhibit B – 
Scope of Work, attached hereto and hereby made a part of this Subcontract, except to the extent 
specifically indicated in the Subcontract Documents to be the responsibility of others, together 
with all other obligations set forth in this Agreement (the “Subcontract Work”). It is expressly 
agreed upon by the parties that Subcontractor is a completion contractor. Nothing contained herein 
shall obligate Subcontractor to undertake or assume any liability to Contractor or Owner for any 
existing work in place or anything outside of the Scope of Work. 


Article 2. 
Duties of the Subcontractor 


2.1 
The Contractor and Subcontractor shall be mutually bound by the terms of this 
Agreement and by the provisions of the Prime Contract. With respect to the Subcontract Work, 
the Contractor shall assume toward the Subcontractor all obligations and responsibilities that the 
Owner, under such documents, assumes toward the Contractor, and the Subcontractor shall assume 
toward the Contractor all obligations and responsibilities which the Contractor, under such 
documents, assumes toward the Owner and the Architect. The Contractor shall have the benefit of 
all rights, remedies and redress against the Subcontractor that the Owner, under such documents, 
has against the Contractor, and the Subcontractor shall have the benefit of all rights, remedies and 
redress against the Contractor that the Contractor, under such documents, has against the Owner, 
insofar as applicable to this Subcontract. Subcontractor shall be required to do all things and is 
bound by all rulings of the Owner, and any agent of the Owner, including but not limited to 
extensions of time, to the same degree as the Contractor is bound. The Subcontractor shall enter 
into similar agreements with its subcontractors. 
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2.1.1 The Subcontractor shall, at all times, carefully study and compare the Subcontract 
Documents with each other and shall immediately report to the Contractor errors, inconsistencies, 
and/or omissions discovered. In the event of a conflict and/or inconsistency between the 
specifications and the plans, or in the event of an error and/or omission in the specifications and/or 
plans, the Subcontractor shall request in writing a clarification from the Contractor before 
proceeding with the work. 


2.1.2 The Subcontractor, by executing this Agreement, represents that the Subcontract 
Documents are sufficient to have enabled Subcontractor to determine the cost of the Subcontract 
Work to enter into this Agreement, and sufficient to enable it to construct the Subcontract Work 
and otherwise to fulfill all its obligations hereunder. 


2.2 
The Subcontractor shall supervise and direct the Subcontract Work, and Contractor 
shall not interfere in scheduling and performing the Subcontract Work to avoid conflict, delay in 
or interference, the Owner, or separate contractors. The Subcontractor shall cooperate with the 
Contractor, other subcontractors, the Owner, and separate contractors whose work might interfere 
with the Subcontract Work. The Subcontractor shall participate in the preparation of coordinated 
drawings in areas of congestion, if required by the Prime Contract, specifically noting and advising 
the Contractor of potential conflicts between the Subcontract Work and the work of the Contractor, 
other subcontractors, the Owner, or separate contractors. 


2.3 
The Subcontractor shall furnish to the Contractor periodic progress reports on the 
Subcontract Work as directed by Owner, including information on the status of man-hours 
expended, materials and equipment that may be in the course of preparation, manufacture, or 
transit. 


2.4 
The Subcontractor shall pay for all materials, equipment, and labor used in 
connection with the performance of this Subcontract through the period covered by previous 
payments received from the Contractor, and shall furnish satisfactory evidence, when requested 
by the Contractor, to verify compliance with the above requirements. 


2.5 
Subcontractor herby represents and warrants that Subcontractor is experienced in 
performing the type, quality, and quantity of work required for performance of this Subcontract, 
is financially solvent with sufficient capital, and has sufficient management, supervision, and labor 
capacity to properly perform this Subcontract. 


Article 3. 
Integration 


3.1 
The Subcontract represents the entire and integrated agreement between the parties 
hereto and supersedes prior proposals, negotiations, representations or agreements, either written 
or oral. Except as otherwise provided for herein, no changes, amendments or modifications of the 
terms hereof shall be valid unless reduced to writing and signed by the parties hereto. The partial 
or complete invalidity of any one or more provisions of this Subcontract shall not affect the validity 
or continuing force and effect of any other provision. 


Article 4. 
Payment 


4.1 
The Contractor agrees to pay the Subcontractor all amounts due to Contractor 
pursuant to Prime Contract. Contractor acknowledges that it is not entitled to retain any amounts 
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due to Contractor under the Prime Contract and all amounts received, including any amounts 
collected must be passed through to Subcontractor. 


4.2 
The Contractor will make partial payments to the Subcontractor based on the AIA 
G702 and G703 forms furnished by Subcontractor, or other forms acceptable to Owner, in an 
amount equal to the amount otherwise due and owing to the Contractor under the Prime Contract 
during such billing period, less the aggregate of previous payments. Retainage shall be the 
retainage percentage reflects in the Prime Contract, and will not be paid until such time as the 
Owner reduces the retainage for the Project including for the Subcontract Work and the retainage 
for the Subcontract Work is paid to Subcontractor pursuant to the terms hereof. As an express 
condition precedent to any payment (progress, retainage, and/or final) to Subcontractor, 
Subcontractor shall: (i) furnish applicable release/lien waiver forms required by the Contractor 
and/or required by the Subcontract Documents, including without limitation those lien waiver 
forms required by Owner and/or Owner’s lender, if any, (ii) provide satisfactory evidence that 
Subcontractor has paid all amounts owed in connection with the Subcontract Work, and (iii) 
provide other documentation required by the Owner and/or Contractor, including without 
limitation certified payrolls, and/or O&M manuals, if applicable and (iv) provide documentation 
in a form acceptable to Contractor and Owner which reflects the amount of man-hours expended 
by Subcontractor for the time period reflected on the pay application. 
4.2.1 Payments will be made on the basis of payment applications that are to be submitted 
on or before the twenty-fifth (25th) of each month. Each payment application shall be 
accompanied by such invoices, vouchers, waivers, certifications, and affidavits as may be required 
by the Owner and/or the Contractor. 


4.2.4 Payment applications will not be accepted without an appropriate waiver of liens 
(partial or final), which lien waivers are attached as Exhibits D and E. 


4.3 
Partial payment shall constitute acceptance by the Contractor of the work or 
material for which the partial payment is made. Contractor shall promptly advise the 
Subcontractor if the Owner disapproves of or is withholding all or any of a request for payment, 
including change orders. Even if Subcontractor disagrees with such disapproval, Subcontractor 
shall continue to perform all work under this Subcontract including that in dispute. The 
Subcontractor shall also take all reasonable steps necessary to ensure that there will be no work 
stoppage or delay on account of such disapproval. Both parties agree to endeavor to promptly 
resolve such disputes on an ongoing basis. 


4.4 
Contractor shall have the no right to setoff against any monies due or to become 
due Subcontractor under this Subcontract any claim or claims against Subcontractor, whether 
arising under the Subcontract or any other subcontract(s) or agreements between the Contractor 
and Subcontractor. 


4.4.1 The Contractor may not withhold funds from any progress payment to the 
Subcontractor, from retainage, or from final payment, for any reason. 


4.5 
All payments from the Owner shall be made via joint checks payable to the 
Contractor and Subcontractor. Pursuant to the Order of the Bankruptcy Court, Contractor has 
assigned all accounts receivable and amounts due under the Prime Contract to Subcontractor. 
Contractor acknowledges and agrees that the Contractor’s assignment of any accounts receivable 
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and prior amounts due to Contractor has served as a material inducement for Subcontractor to enter 
into this Agreement. Contractor waives any right to receive any amounts previously due from 
Owner. Subject to the terms of the Asset Purchase Agreement, Contractor waives any right to 
receive any portion of any amounts not yet due from Owner. In no event shall any direct or joint 
payment be construed to create any contract between Subcontractor and Owner. 


Article 5. 
Payment to Suppliers and Sub-Subcontractors 


5.1 
Upon receipt of fund from Contractor, Subcontractor shall pay for all materials and 
supplies furnished and for all work, labor, and services performed as required under this 
Subcontract. Subcontractor shall execute partial and final releases of liens, and if required by 
Contractor, Subcontractor shall provide partial and final releases of liens acceptable to Contractor 
for Subcontractor’s subcontractors and/or suppliers. 


Article 6. 
Final Payment 


6.1 
Final payment will be made within thirty (30) days after the Subcontractor Work 
has been completed to the satisfaction of the Owner, the Subcontractor has performed all 
obligations under the Subcontract, and the Contractor has received from the Owner written 
acceptance thereof. 


6.1.1 The Subcontractor, as a condition precedent to the making of final payment 
hereunder, shall furnish to the Contractor a full and complete release and discharge, in a form 
satisfactory to the Contractor, of all liens, claims, and demands arising out of or relating to the 
Subcontract Work and any and all materials furnished, work done, and equipment used in 
connection therewith. Furthermore, if, prior to final payment, the Owner or any party providing 
financing for the Project requests a release of liens from the Subcontractor, the Subcontractor shall 
execute and deliver such release of liens in a form satisfactory to the Owner or such other party. 


6.3 
Final payment shall constitute acceptance by the Contractor of the work or material 
for which the final payment is made. 


Article 7. 
Assignment 


7.1 
The Subcontractor will make no assignment of the proceeds of this Subcontract 
without prior written consent of the Contractor. 


Article 8. 
Unit Price Basis 


8.1 
If the terms of this Subcontract provide for the payment of work performed on a 
unit price basis, the use of unit prices shall be in accordance with the terms and conditions of the 
Contract Documents. If the Contract Documents do not specify the terms and conditions 
associated with the use of unit prices, then the unit of measurement for payment shall be one for 
work certified. Verification of weights or quantities will be furnished at the time of installation or 
delivery (or accepted by Owner). In the event the parties fail to agree on the actual quantity 
performed, Contractor shall have the right to measure the quantity of work in place and make final 
settlement on the basis of such measurement. Unit prices shall be the same for both additions and 
deductions. 
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Article 9. 
Equipment and Facilities 


9.1 
Simultaneously herewith, Subcontractor has acquired certain tools, material and 
equipment from the Contractor pursuant to the Asset Purchase Agreement approved by the 
Bankruptcy Court. The Subcontractor shall provide at its own expense whatever tools, machines, 
hoisting, equipment, plant, utilities, services’ storage sheds, workshops, offices, first aid or 
emergency treatment facilities, drinking water, temporary facilities and toilets, and any other 
facility he may deem necessary for the complete performance of all work required under this 
Subcontract. The Subcontractor shall remove any such installations, and restore the site and 
premises at the completion of the Subcontract Work. 


Article 10. 
Submittals 


10.1 
The Subcontractor agrees to submit, in sufficient number, all shop or fabrication 
drawings, design and performance data, test, samples, operating and/or maintenance manuals for 
use in the performance of this Subcontract as required under the Prime Agreement. 


Article 11 
Intentionally Omitted 


Article 12. 
Cutting, Patching and Blocking 


12.1 
The Subcontractor shall do any cutting, patching, fire-proofing, and blocking 
necessary to complete this work hereunder, and such work shall be performed to the same 
standards and shall match any work performed pursuant to the Subcontract Documents. 


Article 13. 
Maintenance of Site/Temporary Protection 


13.1 
Subcontractor agrees to keep the premises and all finished work clean at all times 
and to remove from the site all scrap and waste materials arising out of or relating to the 
Subcontract Work. 


13.2 
Subcontractor shall properly cover and protect the work and the property of others 
(on or off the site) from damage due to the performance of the work required under this 
Subcontract. 


Article 14. 
Course of Conduct 


14.1 
Subcontractor expressly agrees that no course of conduct or dealing between the 
parties: (a) shall be construed as a waiver of any of the Owner’s or the Contractor’s rights and/or 
remedies under the Subcontract Documents; and/or (b) shall serve, in whole or in part, as the basis 
of any claim by Subcontractor for additional costs and/or additional time. 


Article 15. 
Warranties 


15.1 
The Subcontractor warrants and guarantees the work, materials, and/or equipment 
which it performs or furnishes under this Subcontract and agrees to make good, at its own expense, 
any defect in materials, equipment, and/or workmanship which may occur or develop prior to 
Contractor’s release from responsibility by the Owner. 
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15.1 
The Subcontractor warrants to the Owner that materials and equipment furnished 
under this Subcontract will be of good quality and new unless the Subcontract Documents require 
or permit otherwise, and fit and suitable for the purpose intended. 


Article 16. 
Time of Performance 


16.1 
Subcontractor agrees to keep himself thoroughly informed as to the overall progress 
of the Project; to commence and to prosecute the work undertaken hereunder in a prompt and 
diligent manner whenever such work, or any part of it, becomes available, or at such time or times 
as the Owner may direct, so as to promote the general progress of the entire Project; and 
Subcontractor shall not delay, obstruct, or otherwise interfere with or hinder the work or progress 
of the Contractor or any other subcontractor. 


16.2 
The Subcontractor shall participate and cooperate in the development of schedules 
and other efforts to achieve timely completion of the Subcontract Work providing information for 
the scheduling of the times and sequence of operations required for its Subcontract Work to meet 
Owner’s overall schedule requirements, shall continuously monitor the project schedule so as to 
be fully familiar with the timing, phasing and sequence of operations of the Subcontract Work and 
of other work on the Project, and shall execute the Subcontract Work in accordance with the 
requirements of the project schedule including any revisions thereto. 


Article 17. 
Changes in Work 


17.1 
The Owner may make changes in the work by issuing modifications to the Prime 
Contract. Upon receipt of such a modification issued subsequent to the execution of the 
Subcontract, the Contractor shall promptly notify the Subcontractor of the modification. Unless 
otherwise directed by the Contractor, the Subcontractor shall not thereafter order materials or 
perform work that would be inconsistent with the changes made by the modification to the Prime 
Contract. 


17.2 
Contractor may not unilaterally make changes in the work under the Subcontract, 
consisting of additions, deletions, or other revisions, without the consent of the Subcontractor. If 
said changes cause an increase or a decrease in the cost of performance or in the time required for 
performance, an equitable adjustment shall be made and this Subcontract shall be modified in 
writing accordingly. 


17.3 
The Subcontractor, prior to the commencement of such changed or revised work, 
shall submit to the Contractor written copies of a claim for time extension and/or additional costs 
for such revised work. 


17.3.1 The Subcontractor shall submit written notice and request for Change Order within 
fifteen (15) days (after the first occurrence of the event giving rise to the claim which is the subject 
of the request, whether for extra work, an extension of time, or otherwise. The notice and request 
for change order shall state the basis for the relief requested, include the amount of time or 
additional costs requested, and include all backup information and documentation to permit 
Contractor to make an evaluation and decision on the Subcontractor’s request. 


17.3.2 A claim which will affect or become part of a claim which the Contractor is required 
to make under the Prime Contract within a specified time period or in a specified manner shall be 
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made in sufficient time to permit the Contractor to satisfy the requirements of the Prime Contract. 
Such claims must be received by the Contractor not less than two working days preceding the time 
by which the Contractor’s claim must be made. 


17.3.3 No additions or deductions or other changes shall be made in the work, nor shall 
there by any charges for premium time, except upon prior written order of Contractor. All invoices 
including time and material performance of the work or premium time shall be accompanied by 
documentation detailing the dates, times, persons working and work performed and shall be signed 
by an authorized representative of Contractor. The authorized representative’s signature only 
verifies the quantity of the work and does not indicate acceptance by Contractor of a modification 
to the sum of the Subcontract. 


17.4 
In accepting any change order, the Subcontractor agrees that the adjustment 
contained in the change order constitutes full and complete compensation and time for the change, 
including any delays, disruptions, inefficiencies, escalations, impacts, or other consequences or 
costs, direct or indirect, that result from the change, and the Subcontractor waives the right to any 
further adjustment relating to that change. 


17.5 
In the event the Subcontractor disagrees with the Owner’s decision regarding the 
Subcontractor’s request for Change Order on (a) the entitlement to an extension of time and/or 
additional costs, and/or (b) the amount of any such time extension or additional costs, the 
Subcontractor shall provide to the Contractor, within three (3) days of receipt of Contractor’s 
decision, written notice of a claim that identifies the Subcontractor’s disagreement with such 
decision, the basis for the disagreement, and the Subcontractor’s intention to pursue a claim. If 
Subcontractor timely preserves such claim, the claim will be processed as a dispute, as set forth in 
Article 19. 


Article 18. 
Claims for Extra Work, Changed Conditions, Etc. 


18.1 
The Subcontractor agrees to make any claims to the Contractor for damages or 
additional compensation based on alleged extra work, changed conditions, or any other grounds 
within five (5) days of the discovery of the condition causing the need for additional compensation 
or damages or within sufficient time to permit Contractor to advise the Owner in the manner 
provided in the Prime Contract for like claims. The Contractor will not be liable to the 
Subcontractor on account of any claim until it is allowed by the Owner. 


Article 19. 
Disputes 


19.1 
Disputes involving the Owner, other prime contractors, or the Prime Contract. In 
case of any dispute between Contractor and Subcontractor, which, arises out of or relates to any 
act or omission of the Owner, any act or omission of other prime contractors (if applicable), or 
involves the Contract Documents, Subcontractor agrees to be bound to the dispute resolution 
provisions set forth in the Prime Contract to the same extent that Contractor is bound to the Owner, 
by the terms of the Prime Contract, and by any and all preliminary and final decisions or 
determinations made thereunder by the party, board, arbitrator(s), or court so authorized in the 
Prime Contract or by law, whether or not Subcontractor is a party to such proceedings. In case of 
such dispute, Subcontractor shall first pursue and fully exhaust the dispute resolution procedures 
in the Prime Contract before commencing any other action or claim. Subcontractor agrees to stay 
any other action or claim, including but not limited to an action or claim against Contractor’s 
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bonding company, if any, and/or Contractor, pending the complete and final resolution of the 
Prime Contract’s dispute resolution procedures. Subcontractor shall comply with all provisions of 
the Prime Contract, including without limitation, allowing a reasonable time for Contractor to 
analyze and forward to the Owner any required communications or documentation. Contractor 
will further invoke on behalf of Subcontractor, or allow Subcontractor to invoke, those provisions 
in the Prime Contract for determining disputes. 


19.1.1 In the event of a dispute between the Owner and the Contractor arising out of or 
relating to an act or omission of the Subcontractor, this Agreement, and/or the Subcontract Work, 
Contractor may join Subcontractor to any proceeding in which such dispute is pending. 
Subcontractor acknowledges and agrees that it has expressly consented to such joinder. 


19.2 
Claims and/or disputes shall be decided by litigation or arbitration at the sole 
discretion and choice of Subcontractor. If Subcontractor chooses arbitration, arbitration shall be 
in accordance with Section 19.3 below. If Contractor chooses litigation, the Bankruptcy court 
shall have sole and exclusive jurisdiction. Subcontractor hereby consents to jurisdiction and venue 
in such courts. DUE TO THE SPECIALIZED NATURE OF CONSTRUCTION LITIGATION, 
EACH PARTY HEREBY WAIVES ITS RIGHT TO A TRIAL BY JURY. 


19.3 
Arbitration. If the Subcontractor has selected arbitration as the method of binding 
dispute resolution in Section 19.2 any claim subject to, but not resolved by, mediation shall be 
subject to arbitration which, unless the parties mutually agree otherwise, shall be administered by 
the American Arbitration Association in accordance with its Construction Industry Arbitration 
Rules in effect on the date of the Agreement. A demand for arbitration shall be made in writing, 
delivered to the other party to the Subcontract, and filed with the person or entity administering 
the arbitration. The party filing a notice of demand for arbitration must assert in the demand all 
claims then known to that party on which arbitration is permitted to be demanded. 


19.4 
A demand for arbitration shall be made no earlier than concurrently with the filing 
of a request for mediation but in no event shall it be made after the date when the institution of 
legal or equitable proceedings based on the claim would be barred by the applicable statute of 
limitations. For statute of limitations purposes, receipt of a written demand for arbitration by the 
person or entity administering the arbitration shall constitute the institution of legal or equitable 
proceedings based on the claim. 


19.5 
If the Subcontractor shall undertake litigation, arbitration, or other dispute 
resolution process to enforce any of the covenants or agreements with the Subcontractor, the cost 
and expense pertaining to such proceeding, including without limitation attorneys’ fees incurred 
by the Subcontractor, shall be charged to the Contractor. The fees and costs incurred by the 
Subcontractor shall be included in any judgment, decree, or award that may be obtained against 
the Contractor. In the event the Subcontractor is made a party to any lawsuit, arbitration, or other 
legal proceeding, arising out of or relating to any obligation due or alleged to be due from 
Contractor, Contractor shall defend, indemnify, and hold harmless the Subcontractor from any 
liability, costs, and/or expenses in connection thereto (including without limitation attorneys’ fees) 
and shall assume all costs and/or legal expenses incurred (including without limitation attorneys’ 
fees) by the Subcontractor. 


19.6 
Contractor expressly waives any claim against Subcontractor and its agents for 
consequential damages arising out of or relating to this Subcontract. 
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Article 20. 
Default 


20.1 
In the event the either party fails to comply with any of the provisions of this 
Subcontract and such failure, inability or deficiency is not corrected within fourteen (14) days after 
written demand the parties may pursue such remedies available under this Agreement or the Asset 
Purchase Agreement. 


Article 21. 
Intentionally Omitted. 


Article 22. 
Termination for Default 


22.1 
If the Subcontractor is in default as set forth in Article 20 and fails within a fourteen 
(14)-day period after receipt of written notice to commence and continue correction of such default 
or neglect with diligence and promptness, the Contractor only after first been required to do so 
under the Prime Agreement, provide written notice to the Subcontractor and without prejudice to 
any other remedy the Contractor may have, terminate the Subcontract and finish the Subcontract 
Work by whatever method the Contractor may deem expedient. 


22.2 
Upon receipt of written notice of termination, the Subcontractor shall 


.1 
cease operations as directed by the Contractor in the notice; 


.2 
take actions necessary, or that the Contractor may direct, for the protection 
and preservation of the work; 


.3 
except for work directed to be performed prior to the effective date of 
termination stated in the notice, terminate all existing Sub-subcontracts and 
purchase orders and enter into no further Sub-subcontracts and purchase 
orders; and 


.4 
assign all Sub-subcontracts and purchase orders to Contractor, provided 
Contractor accepts such assignment. 


22.3 
In the event the employment of the Subcontractor is terminated by the Contractor 
for cause under this Article, and it is subsequently determined by a court of competent jurisdiction 
or an arbitrator/panel of arbitrators that such termination was without cause, such termination shall 
thereupon be deemed a termination for convenience under Article 23 and the provisions of Section 
23.1 shall apply. 


Article 23. Termination for Convenience 
23.1 
The Contractor may not terminate this Subcontract in whole or in part for the 
Contractor’s convenience and without cause unless the Prime Contract has been terminated for 
convenience by Owner. Termination by the Contractor under this paragraph shall be by notice of 
termination delivered to the Subcontractor specifying the extent of termination and the effective 
date of such termination. The Subcontractor shall recover as its sole remedy payment for all work 
properly performed in connection the Prime Contract 
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Article 24. 
Collective Bargaining Agreements 


24.1 
Subcontractor accepts all responsibility to maintain labor harmony with all trades 
working on this Project during the performance of the Subcontract Work. Furthermore, 
Subcontractor will endeavor to provide all contacts, coordination, and agreements with such local 
labor organizations as are required to ensure such harmony and without 


Article 25. 
Permits and Compliance with Law 


25.1 
The Subcontractor shall give notices and comply with applicable laws, statutes, 
ordinances, codes, rules and regulations, and lawful orders of public authorities bearing on 
performance of the Subcontract Work. Subcontractor shall also comply with applicable 
requirements regarding various business enterprises (MBE, WBE, DBE, etc.). 


25.1.1 Subcontractor shall notify Contractor seven (7) days in advance of any testing and 
shall cooperate with Contractor, Owner, Architect, and Engineer, to make any adjustments that 
may be required for final testing. 


25.1.2 Subcontractor shall comply with Federal, state and local tax laws, social security 
acts, unemployment compensation acts, and workers’ compensation acts insofar as applicable to 
the performance of this Subcontract. 


Article 26. 
Independent Contractor 


26.1 
The Subcontractor certifies that he is “an independent Contractor” subject, as an 
employer, to all applicable statutes and regulations with respect to such status. Subcontractor shall 
exercise full control of and supervision over its employees. Subcontractor acknowledges that its 
personnel (if any) performing Subcontract Work are agents, employees, or subcontractors of the 
Subcontractor and are not employees or agents of the Contractor. 


Article 27. 
Employees 


27.1 
The Subcontractor shall at all times enforce strict discipline and good order among 
its employees and shall not employ any unfit, uncooperative, or disruptive person, or anyone not 
skilled in the task assigned. The Subcontractor shall not employ any person in performance of this 
Subcontract whose employment might be reasonably objected to by the Contractor or Owner and 
hereby agrees to promptly remove from the Project any such person or party. 


Article 28. 
Safety and Specific Working Conditions 


28.1 
The Subcontractor shall take all necessary safety precautions with respect to 
performance of this Subcontract, shall comply with safety measures initiated by the Contractor 
and with applicable laws, statutes, ordinances, codes, rules and regulations, and lawful orders of 
public authorities for the safety of persons and property in accordance with the requirements of 
the Prime Contract. 




Case 22-16159-CMG Doc 25-1 Filed 08/05/22 Entered 08/05/22 12:24:48 Desc 
Exhibit A Page 35 of 46 


Case 22-16159-CMG Doc 93 Filed 08/27/22 Entered 08/28/22 00:24:25 Desc Imaged 


Certificate of Notice Page 69 of 82 


Article 29. 
Superintendent 


29.1 
The Subcontractor shall at all times maintain a qualified and skilled superintendent 
or foreman at the site of the work who shall be satisfactory to the Owner, the Owner’s authorized 
agent and/or the Contractor. Such superintendent or foreman shall be duly and legally authorized 
to represent and act for the Subcontractor with respect to all matters in connection with or arising 
out of work under this Subcontract. Important communications shall be confirmed in writing. 


Article 30. 
Subcontractor’s Dealing with Owner 


30.1 
It is agreed that all of Subcontractor’s dealings with the Owner’s authorized agent, 
the Owner, or any other party named in the Contract Documents may be direct to the Owner. 


Article 31. 
Intentionally Omitted. 
Article 32. 
Coordination 


32.1 
The Subcontractor agrees to perform the work called for in this Agreement in such 
a manner that he will not injure or damage any other work performed by any other subcontractor. 


32.2 
The Subcontractor further agrees to cooperate with the Contractor and other 
subcontractors whose work might interfere with the Subcontractor’s work and to prepare sketches 
and drawings as directed, and/or to participate in the preparation of coordinated drawings in areas 
of congestion, specifically noting and advising the Contractor of any such interference. 


Article 33. 
Insurance 


33.1 
The Subcontractor is required to maintain the insurance coverage set forth in 
Exhibit F, which is incorporated herein. The Subcontractor is also bound by the Waiver of Rights 
of Recovery and Waiver of Subrogation set forth in Exhibit G. 


Article 34. 
Intentionally Omitted. 
Article 35. 
Indemnification 


35.1 
The Subcontractor shall defend, indemnify, and hold harmless Owner, Contractor, 
and any others required by the Prime Contract, and their parent, subsidiary, and affiliated 
companies, and each of their respective agents, officers, directors, shareholders, members, 
employees, and assigns, as applicable (individually, an “Indemnified Party,” collectively, 
“Indemnified Parties”), from and against any and all liabilities (including but not limited to 
contractual liabilities), claims (even if such claims are groundless, false or fraudulent), losses, 
damages, penalties, fines, settlements, costs, and/or expenses (including but not limited to court 
costs and reasonable attorneys’ fees), attributable to injury (including but not limited to sickness, 
disease, or death) to any person (including but not limited to Subcontractor’s employees) and/or 
damage to any property of whatsoever kind or nature, arising out of or relating to the execution of 
the Subcontract Work, or preparation for the Subcontract Work, or any extension, modification, 
or amendment to the Subcontract Work by change order or otherwise, or other directives from 
Contractor, or the design, manufacture, delivery, installation, use, misuse, maintenance, erection, 
repair, operation, or failure of any part of all of the goods, materials, machinery, and/or equipment 
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(even if such was furnished, rented, or loaned by any of the Indemnified Parties), based solely on 
the Subcontractor’s sole gross negligence. 


35.2 
In the event and to the extent that a claim is made by an employee of Subcontractor 
against an Indemnified Party hereunder, the intent of this Article is that Subcontractor shall and it 
hereby agrees to defend, indemnify, and hold harmless the Indemnified Party to the same extent 
as if the claim was made by a non-employee of Subcontractor. Accordingly, in addition to the 
above provisions, and in order to render the parties’ intent and this indemnity agreement fully 
enforceable, Subcontractor, in an indemnification claim hereunder, hereby expressly and without 
reservation waives any defense or immunity it may have under any applicable Worker’s 
Compensation Laws or any other statute or judicial decision disallowing or limiting such 
indemnification, and consents to a cause of action for indemnity. 


Article 36. 
Applicable Law 


36.1 
The law of the State of New Jersey (without regard to its choice of law principles) 
shall be applicable to this Subcontract and shall be used to decide any dispute related to this 
Subcontract. 


Article 37. 
Effective Date 


37.1 
The effective date of this Subcontract is intended by both parties to be the date upon 
which the Bankruptcy Court issues an order approving the Asset Purchase Agreement (“Court 
Order”). Any dates appearing by the signatures at the end of this document merely indicate the 
dates that the signatures were affixed. Prior to the issuance of the Court Order, Subcontractor may 
terminate this Agreement for any or no reason. 


Article 38. 
Miscellaneous 


38.1 
Each party represents that it has had an opportunity to consult an attorney regarding 
this Agreement. Each party agrees that this Agreement shall not be construed against any party as 
the drafter of the Agreement. 


Article 39. 
Exhibits 


The below listed exhibits are incorporated by reference and made a part of this Subcontract: 


Exhibit A – List of Drawings and Specifications 


Exhibit B – Scope of Work 


Exhibit C – Required Reports 


Exhibit D – Partial Release of Liens and Claims 


Exhibit E – Final Release of Liens and Claims 


Exhibit F – Contractor’s Safety Manual 


Case 22-16159-CMG Doc 25-1 Filed 08/05/22 Entered 08/05/22 12:24:48 Desc 
Exhibit A Page 37 of 46 


Case 22-16159-CMG Doc 93 Filed 08/27/22 Entered 08/28/22 00:24:25 Desc Imaged 


Certificate of Notice Page 71 of 82 


Exhibit G – Insurance Requirements, Waiver of Rights of Recovery and Waiver of 


Subrogation 



CONTRACTOR 
SUBCONTRACTOR 
________________________________________ 
________________________________________ 
(Signature) 
(Signature) 
Brendan Murray, President 
________________________________________ 


(Printed Name and Title) (Printed Name and Title) 
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Q::! 
:;;h! 
YXJ! 
mMU9f"! 


J#'IC!J7F7+-67! 
Q;;! 
:;QU! 
J#'IC! 
mSMi9f! 


J#'IC!J7F7+-67! 
Q;V! 
:;:;! 
J#'IC! 
mB\RQh! 


YXJ!N$'++-! 
!! 
:;:;! 
YXJ!! 
JVhA&A! 


N$FI'+-67!9V;;!T,+'=! 
Q:f! 
:;QV! 
J#'I+7F'(! 
mJYmfU! 


N$FI'+-67!9V;;T,+'=! 
Q:W! 
:;QV! 
J#'I+7F'(! 
mJYmWW! 


E-0c>7H!G!T9V;!!! 
Q:h! 
:;Qd! 
\7+6! 
mS&idV! 


! 
! 
! 
! 
! 


! 
! 
! 
! 
! 


E-0!!9V;;!GHD+'%%!*($F$(C! 
Q:Q! 
:;;h! 
J#'I+7F'(! 
m)fQ:Y! 


! 
! 
! 
! 
! 


9V;;!J+'=!J-<!:KS! 
Q:U! 
:;QV! 
YXJ! 
m>nmdd! 


! 
! 
! 
! 
! 


\7+/!(+*,OTdf;;!!T!M'6!1=#$('4! 
::;! 
QWWU! 
@0('+0-($70-F! 
&Ad9h&! 


"7=!(+*,OTdW;;!T!(7=!(+*,O! 
::h! 
:;;9! 
@0('+0-($70-F! 
&Ad9W&! 


\7+/!"+*,O!df;;!T!+'6!! 
:::! 
QWWV! 
@0('+0-($70-F! 
&Add;&! 


! 
! 
! 
! 
! 


! 
! 
! 
! 
! 


fV;!6*/D!(+*,O!T!%('+F$0.! 
::d! 
:;;h! 
N('+F$0.! 
&NVd9A! 


@0('+0-($70-F!dW;;!T!+'6! 
::U! 
QWWW! 
@0('+0-($70-F! 
&Add:&! 


X-,O!MS!%'+$'%! 
:9d! 
:;;;! 
X-,O! 
mJBJ9h! 
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% 


X-,O!MS!%'+$'%! 
:9h! 
QWWW! 
X-,O! 
&":UQN! 


K'%('+0!N(-+!df;;!N>! 
:9U! 
:;QU! 
KN! 
&N:;hm! 


X-,O!!YRfQ9!Y+-0$('! 
:d;! 
:;QV! 
X-,O! 
miBJVh! 


X-%70!S*/D!T!ddd! 
QQ9! 
QWWV! 
@0('+0-($70-F! 
mJB>hd! 


X-%70!S*/D!\9V;!T!+'6! 
QQU! 
:;;;! 
\7+6! 
md:9W&! 


X-%70!S*/D!JTVV;;!<F*'! 
QQf! 
:;;U! 
YXJ! 
m>`GhW! 


! 
! 
! 
! 
! 


X-%70!6*/DTi76$-O!dV;;!! 
QQV! 
:;;f! 
J#'I+7F'(! 
m)fQQY! 


@0('+0-($70-F!M-,O!>76C!dddG! 
QQ:! 
QWWV! 
@0('+0-($70-F! 
mJB>hV! 


\7+6!\9V;!M-,O! 
Q:9! 
:;;h! 
\7+6! 
m)d:hX! 


"+-$F'+! 
d;:! 
QWhQ! 
"70,7! 
fVQ"YM! 


G&YGM!"M&@`GM! 
d;9! 
:;;:! 
G&YGM! 
"BRW;B! 


G-.'+!>'-I'+!T!F7=!<7C!! 
d;U! 
:;Qd! 
F7=<7C! 
"XJVd>! 


"+-$F'+! 
d;V! 
QWW:! 
6$(,#=$(,#! 
"AKVhJ! 


X-.0*/! 
d;h! 
:;;V! 
X-.0*/! 
@0!"+-0%$(! 


@0('+%(-('!V;S`&! 
d;W! 
:;QW! 
@0('+%(-('! 
"E)dhA! 


M-//'H!K-FO'+!M"NJ:! 
d;f! 
%% 
%% 
%% 


dQ;B!>&JiL[G! 
9;V! 
:;QQ! 


B[LA! 
SGGMG! 
!! 


9Q;NB!>&JiL[G! 
9;:! 
:;Q;! 


B[LA! 
SGGMG! 
!! 


B7#0!S''+'!dQ;!G!! 
9;Q! 
:;;;! 
B7#0!S''+'! 
!! 


B7#0!S''+'!dQ;!Y!! 
9;9! 
:;;d! 
B7#0!S''+'!! !! 


dQ;!`!B7#0!S''+'! 
9Qd! 
:;QV! 
Z7#0!6''+'! 
!! 


)J!Q9h!GH,-I-(7+! 
!! 
:;:Q! 
i7/-(%*! 
!! 


)J!Q9h!GH,-I-(7+! 
9Q9! 
:;;U! 
i7/-(%*! 
!! 


)J!Q9h!GH,-I-(7+! 
9;f! 
:;QQ! 
i7/-(%*! 
!! 


)J!VV!XM;9! 
9;h! 
:;Q9! 
i7/-(%*! 
!! 


NE`WVT:N!NO$6!N(''+! 
!! 
:;:;! 
i*<7(-! 
!! 


i7<'F,7!GH,-I-(7+!NihVJNTf! 
!! 
:;:;! 
i7<'F,7! 
!! 


i7<'F,7!GH,-I-(7+!Ni:f;NM`JTV! 
!! 
:;:;! 
i7<'F,7! 
!! 


\7+OF$8(! 
V;U! 
:;;9! 
b-F'! 
!! 


S$+(!M7FF'+! 
9Q;! 
:;;Q! 
>7/-.! 
!! 


&$+!J7/D+'%%7+!N*FF$I-0!QhV! 
d;d! 
QWWV! 
N*FF$I-0! 
!! 
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% 


)7='+!J*+<'+!T!%F$D87+/! 
V;Q! 
:;;U! 
Vf;;T<! 
!! 


`7-6'+!K&T:f;! 
9QV! 
:;Qd! 
K&T:f;! 
!! 


&$+!J7/D+'%%7+!)QhVKBS! 
d;V! 
:;Q9! 
@McS77%70! 
!! 


N=''D'+!T!M$6'![0!ho! 
!! 
:;Q9! 
`-CTX7+! 
!! 


E'+/''+!M"VV!"+'0,#'+! 
!! 
:;QQ! 
S$(,#!K$(,#! !! 


X-.0*/!)+7!Y'0'+-(7+!9ViK! 
!! 
:;Qd! 
X-.0*/! 
Qd;9UfV! 


Up!J*+<!JF-/D! 
!! 
!! 
!! 
!! 


hp!J*+<!JF-/D%! 
!! 
!! 
!! 
!! 


Up!M-6$*%!J*+<!JF-/D%! 
!! 
!! 
!! 
!! 


N$8('+!>*,O'(!87+!:f;!GH,-I-(7+! 
!! 
!! 
!! 
!! 


hp!H!:;p!H!Qp!N(''F!)F-('%! 
!! 
!! 
!! 
!! 


hp!H!:;p!H!9cdp!N(''F!)F-('%! 
!! 
!! 
!! 
!! 


E-+$7*%!N$a'%!78!B7#0!S''+'!>-,O#7'! 
>*,O'(%! 
!! 
!! 
!! 
!! 


X7++$%70!E$<+-(7+!N,+''6! 
!! 
!! 
!! 
!! 


>$.!i'0,7!>-++$'+!JF-/D%! 
!! 
!! 
!! 
!! 


N/-FF!i'0,7!>-++$'+!JF-/D! 
!! 
!! 
!! 
!! 


:;!bS!S*/D%('+! 
!! 
!! 
!! 
!! 


QV!bS!S*/D%('+! 
!! 
!! 
!! 
!! 


J70(-$0'+!>7H'%! 
!! 
!! 
!! 
!! 


S$'%-F!"-0O%! 
!! 
!! 
!! 
!! 


[I'+#-0.!>+-,O'(%! 
!! 
!! 
!! 
!! 


E-+$7*%!N$a'%!78!NC/70%!\7+/%! 
!! 
!! 
!! 
!! 


E-+$7*%!N$a'%!78!J70,+'('!>-++$'+c)-+-D'(! 
\7+/%! 
!! 
!! 
!! 
!! 


&DD'06$H!&!T!!"77F%!! 
!! 
!! 
!! 
!! 


>-++$'+!/'(-F!87+/%! 
!! 
!! 
!! 
!! 


! 
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! 
! 


! 


N,#'6*F'!Q?;9164! 
G_*$D/'0(!\$0-0,$0.!(7!<'!&%%*/'6! 
! 


E02@0/%-<10% 
,:@04d$7>0% 
]0</%% 
,<=0% 
E:<2%-61K0/% 
,:23I47%&<71023% 


YX!\$0-0,$-F! 
n!fQ!N$FI'+-67! 
:;Qh! 
J#'IC! 
:QQ;;U;dQV::!! 
ff;?99! 


YX!\$0-0,$-F! 
X',#-0$,!R($F$(C!N$FI'+-67! 
:;Qf! 
J#'IC! 
!:QQ;;V9UWUW:! 
!Wd9?U;! 


!YX!\$0-0,$-F! 
"-#7'! 
:;:Q! 
J#'IC! 
:QQ;9hf:QVhh!! 
!Q5dV;?hf! 


YX!\$0-0,$-F! 
N$FI'+-67!J+'=!dKS!9V;;!J+'=! 
:;Qf! 
J#'IC! 
!:QQ;;V9UWUVh! 
!hhQ?fU! 


YX!\$0-0,$-F! 
J#'IC!J7F7+-67! 
:;:;! 
J#'IC! 
:QQ;9hWfQfQ;!! 
!VfW?dQ! 


YX!\$0-0,$-F! 
YXJ!N$'++-! 
:;:;! 
YXJ!! 
:QQ;d:;:fWhU!! 
!Q5;UU?hQ! 


!i7/-(%*! 
\$0-0,$-F% 
)J!Q9h!GH,-I-(7+! 
:;:Q! 
i7/-(%*! 
!q*7('!Q9WhfV! 
95hhf?9f! 


!i*<7(-!J+'6$(! 
J7+D! 
NE`WVT:N!NO$6!N(''+! 
:;:;! 
i*<7(-! 
!fWh::9d:! 
Q5:WQ?d9! 


!K'FF%!\-+.7! 
i7<'F,7!GH,-I-(7+!NihVJNTf! 
:;:;! 
i7<'F,7! 
!dV;T;;QhhUhT;;Q! 
:5Q;d?9h! 


K'FF%!\-+.7! 


i7<'F,7!GH,-I-(7+!Ni:f;NM`JT 
V! 
:;:;! 
i7<'F,7! 
!dV;T;;QhhUh! 
d5;h9?;d! 


! 
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! 
! 


! 


! 
N,#'6*F'!9?;d! 
`'.-F!)+7,''6$0.%! 
! 
! &/'+$,-0!GHD+'%%!A-($70-F!>-0O!I?!X-+($0!&%%*0,-7!-06!&%%*0,-7!>+7%!@0,!-cOc-!&%%*0,-7! 
>+7(#'+%5!AB!N*D'+$7+!J7*+(5!N7/'+%'(!J7*0(C5!N[XT`TU9fT::! 
! 
! >F-,O!M7,O!G0('+D+$%'%5!``J!I?!&%%*0,-7!>+7(#'+%5!@0,?!6c<c-!&%%*0,-7!>+7%?!@0,?P!X-+($0! 
&%%*0,-7P!AYX!@0%*+-0,'!J7/D-0CP!B7#0!S7'%!Q!r!VP!-06!!&>J!J7+D7+-($70%!Q!r!V5!AB! 
N*D'+$7+!J7*+(5!X$66F'%'H!J7*0(CX@ST`T9;Q;T::! 
! 
! AYX!@0%*+-0,'!J7/D-0C!I?!&%%*0,-7!>+7%?5!@0,?P!X-+($0!&%%*0,-7!-06!`$%-!&%%*0,-75!AB! 
N*D'+$7+!J7*+(5!X$66F'%'H!J7*0(CX@ST`T9;d:T::! 
! 
! S$-/706!N-06!-06!Y+-I'F5!@0,?!6c<c-!ND-+(-!M'6$/$H!I?!&%%*0,-7!>+7(#'+%5!@0,?!-06!X-+($0! 
&%%*0,-75!AB!N*D'+$7+!J7*+(5!X7++$%!J7*0(CXMNT`T:UdWT:Q! 
! 
! G-%('+0!J70,+'('!X-('+$-F%5!@0,?&%%*0,-7!>+7(#'+%5!@0,?P!X-+($0!&%%*0,-7P!`$%-!&%%*0,-75!AB! 
N*D'+$7+!J7*+(5!>'+.'0!J7*0(C>GMT`Td;fUT::! 
! 
! 


! 
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! 
! 


! 


! 
N,#'6*F'!9?;V! 
@0%*+-0,'!)7F$,$'%! 
! 
)'00!A-($70-F!N',*+$(C!@0%*+-0,'!J7/D-0C! 
)7F$,C!A7?!JmW;fVhQdh! 
Y'0'+-F!`$-<$F$(C!@0%*+-0,'! 
"'+/]!B*0'!f5!:;::!r!B*0'!f5!:;:9! 
! 
)'00%CFI-0$-!A-($70-F!X*(*-F!J-%*-F(C!@0%*+-0,'!J7/D-0C! 
)7F$,C!A7?!&RW;fVUQdh! 
&*(7/7<$F'!`$-<$F$(C!@0%*+-0,'! 
"'+/]!B*0'!f5!:;::!r!B*0'!f5!:;:9! 
! 
A'=!B'+%'C!X-0*8-,(*+'+%!@0%*+-0,'!J7/D-0C! 
)7F$,C!A7?!K9h9;VW:Q! 
K7+O'+%!J7/D'0%-($70!@0%*+-0,'! 
"'+/!1+'0'=$0.4]!&*.*%(!:95!:;::!r!&*.*%(!:95!:;:9! 
! 
)'00%CFI-0$-!A-($70-F!X*(*-F!J-%*-F(C!@0%*+-0,'!J7/D-0C! 
)7F$,C!A7?!R`W;fVUQdh! 
R/<+'FF-!`$-<$F$(CcGH,'%%!`$-<$F$(C!@0%*+-0,'! 
"'+/]!B*0'!f5!:;::!r!B*0'!f5!:;:9! 
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United States Bankruptcy Court 


District of New Jersey 


In re: 
Case No. 22-16159-CMG 


Assuncao Bros., Inc. 
Chapter 11 


Debtor 


CERTIFICATE OF NOTICE 


District/off: 0312-3 
User: admin 
Page 1 of 2 


Date Rcvd: Aug 25, 2022 
Form ID: pdf903 
Total Noticed: 1 


The following symbols are used throughout this certificate: 
Symbol 
Definition 


+ 
Addresses marked '+' were corrected by inserting the ZIP, adding the last four digits to complete the zip +4, or replacing an incorrect ZIP. USPS 
regulations require that automation-compatible mail display the correct ZIP. 


Notice by first class mail was sent to the following persons/entities by the Bankruptcy Noticing Center on Aug 27, 2022: 


Recip ID 
Recipient Name and Address 


db 
+ Assuncao Bros., Inc., 29 Wood Avenue, Edison, NJ 08820-3503 


TOTAL: 1 


Notice by electronic transmission was sent to the following persons/entities by the Bankruptcy Noticing Center. 
Electronic transmission includes sending notices via email (Email/text and Email/PDF), and electronic data interchange (EDI). 


NONE 


BYPASSED RECIPIENTS 


The following addresses were not sent this bankruptcy notice due to an undeliverable address, *duplicate of an address listed above, *P duplicate of a 
preferred address, or ## out of date forwarding orders with USPS. 


NONE 


NOTICE CERTIFICATION 


I, Gustava Winters, declare under the penalty of perjury that I have sent the attached document to the above listed entities 
in the manner shown, and prepared the Certificate of Notice and that it is true and correct to the best of my information and 
belief. 


Meeting of Creditor Notices only (Official Form 309): Pursuant to Fed .R. Bank. P.2002(a)(1), a notice containing the 
complete Social Security Number (SSN) of the debtor(s) was furnished to all parties listed. This official court copy contains 
the redacted SSN as required by the bankruptcy rules and the Judiciary's privacy policies. 


Date: Aug 27, 2022 
Signature: 
/s/Gustava Winters 


CM/ECF NOTICE OF ELECTRONIC FILING 


The following persons/entities were sent notice through the court's CM/ECF electronic mail (Email) system on August 25, 2022 at the address(es) listed 
below: 


Name 
Email Address 


Allen J Barkin 


on behalf of Creditor Nobel Equipment & Supplies Inc. abarkin@sbmesq.com, sandyr@sbmesq.com 


Curtis M Plaza 


on behalf of Creditor Manasquan Bank cplaza@riker.com sdechoyan@riker.com 


Douglas G. Leney 


on behalf of Interested Party Lisa Assuncao dleney@archerlaw.com ahuber@archerlaw.com,chansen@archerlaw.com 


Douglas G. Leney 


on behalf of Interested Party Martin Assuncao dleney@archerlaw.com ahuber@archerlaw.com,chansen@archerlaw.com 


Edward H. O'Hare 


on behalf of Creditor HEAVY AND GENERAL LABORERS' FUNDS OF NEW JERSEY eohare@zazzali-law.com 


Eric R. Perkins 


on behalf of Creditor Black Rock Enterprises LLC eperkins@becker.legal 
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District/off: 0312-3 
User: admin 
Page 2 of 2 


Date Rcvd: Aug 25, 2022 
Form ID: pdf903 
Total Noticed: 1 


tcolombini@becker.legal;mambrose@becker.legal;jlawrence@becker.legal 


Eric R. Perkins 


on behalf of Creditor Horizon Blue Cross Blue Shield of New Jersey eperkins@becker.legal 
tcolombini@becker.legal;mambrose@becker.legal;jlawrence@becker.legal 


Fleming Ware 


on behalf of Creditor Komatsu Financial Limited Partnership fware@vedderprice.com 


Gary D. Bressler 


on behalf of Creditor NGM Insurance Company gbressler@mdmc-law.com 
scarney@mdmc-law.com;dprimack@mdmc-law.com;bkleban@mdmc-law.com 


John R. Morton, Jr. 


on behalf of Creditor AmeriCredit Financial Services Inc. dba GM Financial ecfmail@mortoncraig.com, 
mortoncraigecf@gmail.com 


Joseph A. Caneco 


on behalf of Debtor Assuncao Bros. Inc. jcaneco@foxrothschild.com 


Joseph J. DiPasquale 


on behalf of Debtor Assuncao Bros. Inc. Jdipasquale@foxrothschild.com, 
cbrown@foxrothschild.com;msteen@foxrothschild.com 


Justin Baumgartner 


on behalf of Creditor Black Rock Enterprises LLC jbaumgartner@becker.legal mambrose@becker.legal 


Justin Baumgartner 


on behalf of Creditor Horizon Blue Cross Blue Shield of New Jersey jbaumgartner@becker.legal mambrose@becker.legal 


Louis A. Modugno 


on behalf of Other Prof. Vollers Excavating and Contractors Inc. lmodugno@tm-firm.com 


Margaret Mcgee 


on behalf of U.S. Trustee U.S. Trustee maggie.mcgee@usdoj.gov 


Michael A. Baselice 


on behalf of Creditor IUOE Local 825 Benefit Funds mbaselice@decotiislaw.com 


Michael R. Herz 


on behalf of Debtor Assuncao Bros. Inc. mherz@foxrothschild.com, cbrown@foxrothschild.com 


Richard M. Schlaifer 


on behalf of Creditor J.M. Ahle Co. Inc. rschlaifer@earpcohn.com, vbromley@earpcohn.com 


Scott Aaron Levin 


on behalf of Creditor NGM Insurance Company slevin@mdmlaw.com 


Scott S. Rever 


on behalf of Trustee Scott S. Rever srever@genovaburns.com 
srever@ecf.inforuptcy.com;dmendez@genovaburns.com;dmendez@ecf.inforuptcy.com 


Scott S. Rever 


srever@wjslaw.com 


Seth Ptasiewicz 


on behalf of Creditor Northeast Carpenters Benefit Funds sptasiewicz@krollfirm.com 


Timothy P. Neumann 


on behalf of Creditor Ralph Clayton & Sons LLC a/k/a Ralph Clayton & Sons and/or Clayton Concrete 
timothy.neumann25@gmail.com, btassillo@aol.com;geoff.neumann@bnfsbankruptcy.com;geoff.neumann@gmail.com 


U.S. Trustee 


USTPRegion03.NE.ECF@usdoj.gov 


Vipin Varghese 


on behalf of Creditor IUOE Local 825 Benefit Funds vvarghese@decotiislaw.com 
plaureano@decotiislaw.com;dcaceres@decotiislaw.com;mdiaz@decotiislaw.com 


Virginia T. Shea 


on behalf of Creditor NGM Insurance Company vshea@mdmc-law.com mtaranto@mdmc-law.com;gbressler@mdmc-law.com 


William E. Craig 


on behalf of Creditor AmeriCredit Financial Services Inc. dba GM Financial ecfmail@mortoncraig.com, 
mortoncraigecf@gmail.com 


TOTAL: 28 
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